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STORAGE RESERVOIR 
AT 
PLYMPTON ST. MARY WATER 
DEVON 











ENGINEER : 
R. HANSFORD WORTH, M.Inst.C.E. 
PLYMOUTH 





CONTRACTORS : 
THE 
FRANCOIS 
CEMENTATION 
GO. LTD. 
DONCASTER 


AN Act of Parliament limits the amount of water that is supplied to this 

5,000,000 gallons reservoir from the River Yealm, and as the stored water 
is filtered—and is required to make good deficiency in times of shortage—any 
loss due to leakage would be a most serious matter. To guard against such 
leakage, the Engineer directed that all interior surfaces of the walls and floor 
should be rendered, in two coats, to a total thickness of ? in., with a two-to-one 
sand and cement mortar made impervious by the addition of 5 lbs. of ‘ PUDLO’ 

Brand waterproofing powder to each 100 lbs. of cement. 


; PUDLO 


Ask for the Handbook of Cement Waterproofing—post free. 
KERNER-GREENWOOD & COMPANY, LIMITED 


ST. ANN’S KING’S LYNN 
Sole. Proprietors and Manufacturers 
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A WAR-TIME FORM OF BUILDING CONTRACT 


F seems only the other day that a new form 
of building contract was issued under the 
sanction of the Royal Institute of British 
Architects and the National Federation of 
Building Trades Employers. Precisely, it ap- 
peared on July 1, 1939, its predecessor having 
at that date been in use for nine years. That 
recent form of contract had been the subject 
of much careful thought by experts, and many 
conferences between represéntatives of both 
bodies, with the intention of drafting a form 
in terms which would meet and provide for 
the many changes in case law and general 
practice that had occurred during those nine 
years. Finally it was carefully settled and 
“vetted ’’ by one who is now a High Court 
Judge. Deservedly, then, it met with general 
approval in the building industry. This 1939 
form of building contract was issued as twin 
forms : one to be used when bills of quantities 
formed part of the contract and the other 
when they did not. Amongst other particular 
terms in the former (bills of quantities being a 
contract document) the specification was 
not to be included as a contract document, 
though both forms contained a new and long- 
debated clause providing for the event of war. 
But the unforeseen and enormous economic 
changes and emergency regulations which the 
Government has had to put in force to meet 
the present war conditions have rendered 
these provisions inapplicable, and a new war- 
time form has been issued by the Joint Contract 
Tribunal of the Royal Institute of British 
Architects and the National Federation. In 
this the provisions to meet “‘ the event of war ”’ 
as set out in the 1939 form are replaced by 
others drafted to meet the emergency. At the 
same time, other clauses have been qualified 
and modified as necessary so that the whole 
form should be applicable to war conditions. 
The Joint Tribunal considered that it was a 
necessary act of policy to issue an amended 
form, although civil building enterprises are 
virtually impossible in view of the necessary 
regulations and orders made by the Government 
in respect to building materials generally. It 
must be made quite clear that the amended 
form is for use mainly in civil enterprises, and 
that that of July, 1939, is shelved during the 
period of hostilities. The great majority of 


building being carried out—and in contempla- 
tion—by the Government is being done under 
special war-time contracts drawn up variously 
by the several spending departments concerned. 
In our last issue we dealt at length with the 


form .of contract issued to local authorities in 
December, 1939, by the Minister of Home 
Security, in respect of prime cost contracts for 
emergency work in connection with A.R.P. 
matters. The skeleton of the amended Form of 
Building Contract we are now considering 
follows in the main that of July, 1939. The 
most important amendment is the special 
clause dealing with fluctuations in prices and 
with war risks during the period of hostilities. 

Accompanying the new form are some very 
carefully prepared notes on the “ Placing of 
Sub-contracts,” which it is suggested architects 
should put before their clients prior to the 
signing of the main contract. It is principally 
directed to authorities and others concerned 
in the erection of public or other important 
buildings, and advises that sub-contracts for 
specialists’ work should be placed by the 
principal contractor as early as possible after 
the main contract is signed, so as to prevent 
delay and consequent loss. 

Further, architects are reminded that it is 
one of their customary duties to obtain tenders 
from a suitable number of carefully selected 
firms of known and equal standing and skill 
in the work of each sub-contract ; this being a 
precaution in the interests of the employer, 
of materials, workmanship and cost. 

An architect should endeavour to find out 
if the employer desires to depart from or con- 
form to this custom before the principal 
contract is signed. He should then inform 
the general contractor and have a clear mutual 
understanding before the main contract is 
signed. It must, however, be understood 
that in every instance under the terms of this 
contract there is no privity of contract between 
the employer and the sub-contractor as to 
payment for work done when the sub-contract 
is between the general contractor and the 
sub-contractor, by whomsoever the latter may 
have been chosen or nominated. 

In respect to sub-contracts for public works, 
it is recommended that, except in a few special 
instances, tenders should be invited in com- 
petition. 

Forms of contract, it should also be re- 
membered, have not the value or status of 
Acts of Parliament. They can be varied by 
agreement, though it has been found on more 
than one occasion that it is a mistake to alter 
them, as consequential variations of. other 
clauses may be overlooked at the time and 
cause dispute later. We hope to deal with the 
contract in some detail in subsequent: issues. 
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THE VESTEY TOWER, LIVERPOOL CATHEDRAL. 


Once again, during the past three months, engineering has taken precedence 
over building in the construction of the Vestey Tower, Liverpool Cathedral, and 
there is, consequently, very little addition of height to be recorded ; in all, 13 ft. has 
been added since the outbreak of war. Our photograph (reproduced by permission 
of the Cathedral Committee) shows the position of the works at December last. 
The Committee has decided to go ahead, in spite of the war, with the Refectory 
and Radcliffe Library at the East end as soon as the completion of the stonework 
for the tower releases masons for the work. The architect is Sir Giles Gilbert 
Scott, R.A. 


January 19 1940 
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NOTES AND NEWS 


Membership of the 
R.1.B.A. 

We have received the following state- 
ment from the R.I.B.A.:— 

“There is much misunderstanding 
about the distribution of the membership 
of the R.I.B.A. as regards private prac- 
tice and official employment. The census 
recently made by the R.I.B.A has brought 
the true figures to light. 

The analysis has been completed up to 
June 1, 1939, and it gives the following 
results :— 

Group (a)—Architects in private 





practice aa as ‘ 3240 
Group (b)—Assistants to archi- 
tects in private practice .. 840 
Group (c) i—Heads of Govern- 
ment, County and Municipal 
Offices ae “a ee a ae 
Group (c) ii—Heads of Commer- 
cial and other Offices... .... 195 
Group (d) i—Assistants in Govern- 
ment, County and Municipal 
Offices Soe sis a <«. 2,650 
Group (d) ii—Assistants in Com- 
mercial and other Offices — 
6,415 


N.B.—[The above figures do not in- 
clude information contained on cards 
received since war broke out.] 

** These figures show that the members 
engaged in private practice number 4,080, 
or 63.5 per cent. of the whole; that the 
members working in Government, County 
and Municipal employment number 1,920, 
or 30 per cent. of the whole; and that the 
members working in Commercial - and 
other non-official offices number 415, or 
6.5 per cent. of the whole. 

“It is therefore clear that such state- 
ments as the one contained in a letter to 
The Builder of January 5, in which it is 
affirmed that ‘ salaried architects already 
account for 75 per cent. of the profession,’ 
are without foundation in faet as far as 
the R.I.B.A. is concerned.” 

The above statement shows that the 
total of. architects (members of the 
R.I.B.A.) in private practice and as heads 
of Government, County, Municipal, Com- 
mercial and other offices is 3,705, as 
against 2,710 assistants in similar offices. 
Is it possible to know the number of such 
assistants who are also members of the 
A.A.S.T.A. ? 


Housing Research 
in Stepney. . 

At the Housing Centre “‘ Tuesday Lun- 
cheon’”’ on January 2, Mr. Max Lock, 
A.R.I.B.A., spoke of the research into 
housing that had been done by a group 
of students at the Architectural Associa- 
tion last year. This group had chosen a 
site in Stepney which was to be dealt with 
as a clearance area by the L.C.C., and set 
themselves the problem of replanning it. 
They had the co-operation of the local 
authorities, who were most helpful in 
placing information at the disposal of the 
students. The value of the work done lay, 
however, not only in the final evolution 
of a scheme, but in the interesting side- 
lights thrown on orthodox rehousing 
schemes which were obtained by working 
primarily from the basis of real human 
needs. The solution which best fulfilled 


the requirements of the tenants was prac- 
tical from an architectural and technical 
viewpoint, but had to be modified to avoid 
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contravening the by-laws and to enable 
the maximum subsidy to be obtained. 

The results, of the research are shown 
in a small exhibition which is on view at 
the Housing Centre now. 


The Housing Centre: 
Future Arrangements. 

FoLttow1ne are the subjects and 
speakers for the Tuesday lunches of the 
Housing Centre this month: January 23, 
““The War and the Building Trades Em- 
ployer,’ Sir Alfred Hurst, K.B.E., C.B.; 
January 30, ‘Rural Survey: Further 
Results,’ Mr. L. Desyllas. The lunches 
begin at 1 p.m. Members and friends are 
asked to bring their own lunches. Tea 
will be served. Price of admission 6d. 

On Friday, February 2, there will be a 
conference on “‘ Problems of Social Envi- 
ronment and the War,” held at the 
R.1.B.A., 66, Portland-place, W.1. Morn- 
ing session, 10.30 a.m.-12.45 p.m. (Chair- 
man, Sir Wyndham Deedes, C.M.G., 
1D.8.0.); afternoon session, 2 p.m.-4 p.m. 
(Chairman, the Rt. Hon. Lord Horder, 
G.C.V.O., M.D., F.R.C.P.). 


The Myddelton Cup: Award of Replica 
to American Civil Engineers. 

In September last it had been arranged 
that representatives of the Institution of 
Civil Engineers should visit the United 
States in response to an invitation from 
the American Society of Civil Engineers. 
It had been intended that Mr. W. J. E. 
Binnie, then President of the Institution, 
should present to the Society a replica of 
the Myddelton Cup, as a token of the 
friendly relations which have’ ever 
existed between the two societies. Lord 
Lothian has now, however, on behalf of 
the Institution, handed the replica to 
Colonel D. H. Sawyer, President of 
the American Society, at a gathering 
of the members of that Society held 
in Washington on January 9. 

The original cup was presented to Sir 
Hugh Myddelton in 1613 by the Worship- 
ful Company of Goldsmiths of London for 
his services in providing London with a 
supply of potable water. 


Stepney Borough Engineer: 
An Appointment. 

Mr. B. W. Srourtie, F.R.I.B.A., the 
Assistant Borough Engineer, has been 
appointed unanimously Borough Engi- 





COMING EVENTS 


Friday, Jan. 19.—Royal Institution. Sir 
Leonard Woolley on “ Latest Excavations at 
Atchana in North Syria.”’ 5 p.m. 

Friday, Jan. 19.—Institution of Mechanical 
Engineers. Sir S. Leonard Pearce on “ A 
Review of Forty Years’ Development in 
Mechanical Engineering Plant for Power 
Stations.” Storey’s Gate, S.W.1l. 3 p.m. 


Tuesday, Jan. 23.—Association of Archi- 
tects, Surveyors and Technical Assistants. 
Discussion on “Civil Building.’”” Oak 
Room, Kingsway Hall, Kingsway, W.C.1. 
6.30 p.m. 

Thursday, Jan. 25.—Institution of Elec- 
trical Engineers. Messrs. H. W. Swann, 
J. Hacking and R. A. McMahon on “ Fire- 
fighting Equipment for Electrical Installa- 
tions.”” Savoy-place, W.C.2. 6 p.m. 

Wednesday, Jan. 31.—Royal Society of 
Arts. Mr. Howard Robertson on “ Archi- 
tecture—1919 to 1939.’ 2.30 p.m. 
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neer and Surveyor to the Borough of 
Stepney. Mr. Stuttle, who is 56, became 
Fellow R.1.B.A. in 1926, and is also a 
Member of the Institution of Municipal 
and County Engineers and of the Institu- 
tion of Structural Engineers. 


** Fire-fighting Equipment for 
Electrical Installations.” 

A DISCUSSION on this subject will be held 
by the Institution of Electrical Engineers 
in the lecture theatre of the Institution, 
Savoy-place, Victoria Embankment, 
W.C.2, on Thursday, January 25, at 6 p.m. 
(light refreshments at 5.30 p.m.). The dis- 
cussion will be illustrated by a cinemato- 
graph film in colour. 


Architectural Post Vacant, 
East Riding. 

Tue East Riding C.C. invite applications 
for the post of Deputy County Architect, 
the commencing salary offered being 
£500 per annum. Applications, which are 
to be in by January 27, should be ad- 
dressed to the Clerk, Mr. G. Macdonald, 
Beverley, Yorks. 


The late 
Mr. George Thorp. 

Mr. Georce THorp, who died at his 
home in Hull, after some months’ illness, 
on December 21 last, was 92 years of age, 
and was one of the oldest architects in 
the country. He was born in London in 
1847, of a very old East Riding family. 
He was articled to William Thompson, 
architect, Hull, and remained with him 
some years following his articles. Follow- 
ing this, he was an assistant to Joseph 
Fox Sharpe, Hull Corporation engineer, 
and afterwards chief assistant to the late 
W. H. Kitching, architect, Hull. 

Mr. Thorp commenced in practice im 
1879 at St. Mary’s Chambers, Hull, his 
work being principally domestic, shop 
and office buildings. He was an able 
water-colour artist and made many draw- 
ings of the then old buildings and inns 
in Hull which are now esteemed as valu- 
able records as well as pictures. Mr. 
Thorp retired from practice about six 
years since. His son, Mr. J. E. Thorp, 
continues the firm. 


Royal West of England Academy: 
An Architectural Election. 

Ar the annual meeting of Council, held 
on January 8 last, Mr. J. Ralph Edwards, 
F.R.I.B.A., President of the _ Bristol 
Society of Architects, was elected Associ- 
ate of the Royal West of England 
Academy. 


Professional 
Announcement. 

Mr. We ts Coates, F.R.I.B.A., has left 
18, Yeoman’s-row, Brompton-road, 8.W.3, 
to take up an appointment with the Royal 
Air Force. His associate, Mr. Patrick 
GwyYNneE, will handle his affairs until 
further notice at the above address. (Tele- 
phone: Kensington 9252.) 


IN 1915. 


Extract FROM T'he Builder, January 15. 
A COLLECTION of drawings and statistics 
on town planning, etc., belonging to Pro- 
fessor Geddes, has been lost in transit to 
Madras (where Professor Geddes is lectur- 
ing) owing to the ship in which they were 
carried being sunk by the Emden. 
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CIVIL BUILDING 


T is with great satisfaction that the British build- 
ing industry has seen the flood of opinion in favour 
of removal of restrictions upon civil building break the 
bounds of the technical Press and spread rapidly over the 
newspapers of the country. Beginning with Mr. Stanley 
Hall’s letter to The Times on December 29, almost every 
great daily journal of note has published editorial comment 
upon the condition of the industry—comment which has 
received full support from readers, some of them persons 
who, though outside the industry, are yet aware of the 
folly and waste of allowing a great technical industry to 
rust from inaction. 

From that correspondence and from the letters from Mr. 
Stanley Hall, Sir Alfred Hurst, Mr. Oswald Healing, and 
others in our last issue, it is clear that the aims of the 
industry must be twofold—first, to secure a reversal of 
the present restriction of civil building, coupled with a 
more economical and fair distribution of Government 
contracts ; and, second, to begin planning here and now 
for the future. 

An important step in regard to the first aim was the 
visit last week of a deputation to the Minister of Supply 
from the Building Industries’ National Council. An 
extensive Memorandum on the matters discussed is printed 
on this page, and it must.be clear that the Government 
can now in no way plead ignorance of the situation that has 
arisen within the industry. An especially valuable section 
of the Memorandum is the Survey of Materials, which 
demonstrates that, apart from timber, there is no shortage 
of essential building materials. The timber shortage— 
due in part to wasteful usage—is indeed serious, the more 
especially as it is clear that the Government does not 
intend to devote shipping to its import for at least six 
months, but the proper husbanding of resources coupled 
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MUST GO ON! 


with the use of alternatives should enable many half-built 
structures to be completed and a start made with new works 
of importance, of which there are many. 

No less vital because it lies in the future is what the 
building industry must do in regard to the Government's 
whole attitude towards it. As Sir Alfred Hurst has 
reminded us: ‘Have we already forgotten the drastic 
curtailment of public building in 1931-32 and the other 
ups and downs in Government building policy since the 
Great War? Do we expect a more far-sighted policy to 
develop naturally amid the clamour for economy after 
this war is over?” If this attitude on the part of the 
Governmental Departments is to be changed, it can be 
done only by a fully united and combined industry—an 
industry in which sectional interests do not press their 
claims, but one in which its National Council is recognised 
as the proper mouthpiece. Again, there has been a 
tendency for certain sections who may temporarily have 
been in clover to stand outside efforts made for the general 
good. That attitude must be altered if full unity and the 
proper sense of loyalty to the common good necessary to 
any future planning are to be achieved. 

Mr. Stanley Hall has suggested a Ministry of Building 
as a means of safeguarding the interests of the building 
industry. While, in the light of present circumstances, 
this suggestion has something to commend it, we feel that 
the ends desired could equally well be achieved by the 
establishment of a Departmental Committee acting as a 
“clearing house ” for Government building, which should 
work in conjunction with the Building Industries’ National 
Council; the latter could look upon that “ clearing 
house ”’ as its official point of contact. In this way the 
establishment of a further Government Department 


would not be necessary. 





A DEPUTATION TO THE MINISTER OF SUPPLY 


A pEPUTATION from the Building Indus- 
tries National Council was received on the 
afternoon of January 11 by the Minister 
of Supply. Mr. Burgin was accompanied 
by Col. Llewellin, the Parliamentary 
Secretary to the Ministry, and Mr. Ralph 
Assheton, Parliamentary Secretary to the 
Ministry of Labour, and by other repre- 
sentatives of these Departments and of 
the Ministry of Health, the Scottish Office 
and the Office of Works. The deputation 
was presided over by Mr. H. J. C. John- 
ston, President of the National Council, 
and included the following gentlemen (re- 
presenting bodies or associations as 
indicated in parentheses) :— 

Mr. H. J. C. Johnston, President (National 
Federation of Clay Industries); Mr. George 
Hicks, M.P., Vice-President (National 
Federation of Building Trades Operatives) ; 
Mr. Stanley Hall, P.R.I.B.A., Mr. Howard 
M. Robertson, M.C., F.R.I.B.A., and Mr. 
Sydney Tatchell, F.R.I.B.A. (Royal Insti- 
tute of British Architects); Mr. John M. 
Theobald, PP.S.I. (Chartered Surveyors’ 
Institution); Mr. R. Coppock,  L.C.C. 

National Federation of Building Trades 

peratives); Mr. George Parker, Sir 
Jonah Walker-Smith, M.P.,  M.I.E.E., 
F.S.I., and Mr. I. Ernest Jones, M.A.. B.Sc. 
(National Federation of Building Trades 
Employers); Mr. Horace Boot. M.Inst.C.E., 
Lieut.-Col. C. W. D. Rowe, M.B.E., and Mr. 
H. Halliday. F.C.1I.S. (National Federation 
of Clay Industries); Mr. C. Roland Woods, 
M.B.E., L1.B. (British Constructional Steel- 
work Association); Mr. J. L. Gibson, B.A. 


{Lead Industries Development Council); 
Chemical 


Major V. Lefebure (Imperial 
Industries, Ltd.); and Mr. H. B. Brvant, 
Secretary, Building Industries National 
Council. ; 


A full discussion took place on the prob- 
lems of the industry generally and with 
particular reference to supplies of 


materials, and the Minister undertook to 
report to his colleagues the views ex- 
pressed. It was arranged that certain of 
the matters raised should be discussed 
further with the Departments concerned. 


THE CASE FOR THE INDUSTRY. 

The Deputation, having been intro- 
duced by Mr. George Hicks, M.P., Tue 
PResIpENT (Mr. Johnston) expressed the 
concern of all sections of the building 
industry at the present position, and 
stressed the need for close and contin- 
uous consultation between Government 
Departments and all sections of the build- 
ing industry. It was urged that an official 
organisation should be established to co- 
ordinate the building programmes of all 
Government Departments, and that this 
organisation should consider and advise 
upon such co-ordinated requirements. 

The Deputation also requested informa- 
tion as to Government requirements as a 
means of enabling an estimate to be made 
of the labour, material and financial re- 
sources available for employment on civil 
building in order to establish the neces- 
sary confidence among building materials 
manufacturers. It was indicated that 
many of these manufacturers would be 
faced with the necessity of closing their 
works if the present conditions were 
allowed to continue. 

It was demonstrated that there was not, 
at present, a shortage of any building 
material except timber. : 

An early reconsideration by H.M. 
Government of what was virtually an 
absolute ban on civil building was urged 


by the Council. It was submitted that 
there was no justification for condemning 
men and resources to unemployment. It 
was recognised that the Government must 
have first call on the resources of the 
industry; but the men released by the 
cessation of civil building work were not” 
being fully absorbed by the war-time re- 
quirements of H.M. Government. 


Industrial Conditions in War Time. 

A Memorandum setting out in detail 
the proposals of the Council had been 
submitted to the Minister, and state- 
ments in support and amplification of the 
Memorandum were made by members of 
the deputation. The general trend of the 
views expressed is comprised in the fol- 
lowing summary :— 

The main differences between peace- 
time and war-time conditions, from an 
industrial point of view, arise from the 
extent of Government requirements and 
the priority necessarily accorded them. 
The main features of war-time industry, 
finance and trade all spring from this 
main factor—transfer of men and plant 
from peace- to war-time use, control of raw 
materials, priorities, control of finance, 
licensing of imports, restriction of con- 


sumption, rationing, and the _ entire 
bureaucratic superstructure. 
The main policy underlying’ the 


machinery of control and production, 
and informing all branches of the admin- 
istration and industry, is the need, para- 
mount in war time, to mobilise the entire 
national resources for the common effort, 
to raise the national economic war poten- 
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ial as rapidly and smoothly as possible, 
ind to raise to the highest possible point 
ane national income from which the 
ssources to pay for the war are derived. 


The function of a particular industry in 
ar time thus depends on two main 
groups of factors: the extent of Govern- 
ment requirements on the one hand and 
the extent of the available resources on 
the other. The Government requirements 
cepend as to their size and direction on 
jiilitary and other considerations with 
which industry as such is not directly 
concerned, but the exact form those re- 
quirements take is a matter with regard 
to which industry has often a definite 
point of view to express. The available 
yesources will comprise the resources of 
the industry itself in men, materials and 
capacity, and the availability of fluid 
resources, particularly finance. 


a eo 


al 


It is true that there has been official - 


consultation with a few individual sec- 
tions of the building industry on isolated 
problems within the competence of the 
bodies concerned, but there has been no 
consultation with the industry as a whole 
nor with the important manufacturing 
section as to Government requirements. 

As regards the resources of the building 
industry, it is pointed out above that there 
has been no official consultation with the 
building materials interests as a whole on 
the question of supply, although this is 
the key to the position. On the one hand, 
balanced employment can only be assured 
for the labour resources of the industry 
if materials are available in the correct 
proportions. On the other hand, difficul- 
ties arising from a shortage of timber and 
other key materials for which we rely on 
overseas supplies largely depend for their 
solution on the knowledge, adaptability 
and research of the materials industries 
in the development of alternatives. 


Availability of Labour and Finance. 

As regards availability of labour, it 
has been credibly stated that one of the 
reasons for the widespread stoppage of 
building work was an official belief that 
the industry would be needed to repair 
air-raid damage and that men must there- 
fore be ‘“‘ reserved.”’ It is true that the 
building industry comprises the only 
trained body of men competent to repair 
and restore damaged property, but labour 
and industrial capacity are not reserved 
for this purpose by being kept in idleness. 

As regards availability of finance, it is 
also true that resources are not con- 
served by being kept idle. The only 
source of funds to finance the war effort, 
including the satisfaction of civilian war- 
time requirements, are: depletion of capi- 
tal by realisation of foreign investments 
end failure to repair or renew equipment, 
overseas borrowing and internal borrow- 
ing, and taxation, which depend for their 
=cope on the size of the national income. 
An attempt to “‘ conserve ” resources by 
restricting investment, even when it 
would meet the needs of the civilian 
population, leads only to a reduction in 
ihe national income and hence in the 
yield of taxation gnd borrowing unless 
the industrial resoyrces released are ab- 
sorbed in the war!) effort. The financial 
problem is not merely one of diverting 
funds to war purposes, but aJso one of 
building up the total resources available. 

It was also stated!that the present grave 
position of the building industries has 
already given rise to much distress and 
alarm. Hardest hit at this stage are the 
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professions, especially the architects, who 
have suffered not only from the stoppage 
of work already planned, but also from 
the cessation of preparations for new 
development. There has been no compen- 
satory increase in the utilisation of pro- 
fessional services in connection with the 
Government programme. 


The operative sections of the industry, 
however, are already considerably 
affected. It is common knowledge that 
the resources of the smaller contractors 
are not being utilised on official work, 
and are denied employment on civil work. 


Unemployment in the building industry 
as defined in the Ministry of Labour 
classification increased by 52,218, or 52.5 
per cent., between September and Novem- 
ber, in spite of the acceleration of Govern- 
ment work and release of new contracts. 


Investigation into Stoppage of Work. 

The investigation into stoppage of work 
conducted by B.I.N.C., with the co-opera- 
tion of the Royal Institute of British 
Architects, shows that the total value of 
work in the hands of private architects 
which has been stopped is in the neigh- 
bourhood of £200,000,000, at pre-war 
prices. The information received as to 
the reasons for the stoppage shows that 
the chief cause was administrative action 
and not the uncertainty due to the war. 
Indeed, the latter factor would probably 
have had little effect on balance since the 
virtual certainty of rising prices and the 
hope of capital appreciation would miti- 
gate the deterrent effect of uncertainty. 
Chief reference in the returns was to the 
official circulars, withdrawal of financial 
facilities, and the effects of timber control. 

A parallel investigation by the Mate- 
rials Group of the Building Industries 
National Council shows that there is no 
shortage of any building material except 
timber. The position as regards indi- 
vidual products is briefly indicated below. 


ASBESTOS CEMENT: There is no shortage of 
asbestos cement and building products, and 
stocks are high. 

Bricks, COMMON: There is demand for 
only a comparatively small proportion of 
the output. Works are closing down in all 
parts of the country. 

Bricks, ENGINEERING: The demand is 
only moderate and far short of productive 
capacity. 

Bricks, Factne: All over the country 
works are closing down, or are working only 
to a fraction of capacity. There are ample 
supplies everywhere. 

Bricks, GLazep: Stocks and output are 
likely to be more than ample for all pur- 
poses. 

CEMENT: Stocks are high, demand declin- 
ing and much below capacity. Ample 
supplies and manufacturing capacity are 
available, even after satisfying Government 
and civil defence requirements. 

Giass: No difficulty is anticipated in 
meeting any demand which might be made 
for glass required by the Lares trade. 

Lime: Deliveries of building lime have 
declined and are much below productive 
capacity. 

Pipes, Satt Guazep: The sanitary pipe 
industry is working at a fraction of capacity 
and the outlook is becoming worse. All 
likely demands can be promptly met. 

Sanp, GRAVEL, Etc.: There is no shortage 
and the only difficulty likely to arise is 
transportation. 

SanttaRy Frrectay: The position is fast 
deteriorating and a capacity is 
sufficient to meet all requirements. 

STRUCTURAL SteEL: There is no shortage, 
but there may be delay in supplying certain 
sections owing to abnormal demands. 

TeRRA-coTTA: Trade is at a low ebb and 
productive capacity is more than sufficient 
to meet all requirements. 

Tires: Trade is almost at a standstill. 
The majority of the works are either 
closed or on short time. Tremendous stocks 
are available. 


95 


THE NEED FOR A 
PROGRAMME OF WORK 


AN INTERVIEW WITH MR. SYDNEY 
TATCHELL. 


In an interview with a representative 
of The Builder, Mr. Sydney Tatchell, 
F.R.I.B.A., recalled that the slump of 
1931-33 brought home to the several sec- 
tions of the building industry the need for 
co-operation. 


“It was my privilege, with others,” he 
said, “‘ to take some part in the formation 
of the Building Industries National 
Council, for it was evident to us at that 
time that had even one or two representa- 
tive men in the industry been consulted 
by the Government the machinery of that 
industry could have been slowed down 
without material damage. As it was, how- 
ever, no such consultation took place, and 
the effect was similar to that of a spanner 
being thrown into the middle of a delicate 
machine. The industry was stopped dead 
and the tale of misery and unemployment 
—both on the part of the insured workers 
and those black-coated and professional 
classes who were uninsured—is still fresh 
in memory. 


*‘Our purpose in meeting the Minister 
of Supply on this occasion was to prevent 
such another disaster. Since the 1931 
slump, the National Council has been 
created and we have now a piece of 
smooth-working machinery and an 
organisation and a mass of experience 
which is available to the Government if 
they choose to avail themselves of it. As 
Chairman of the Special Committee for 
Public Relations, I should like to empha- 
sise the point that the building industry 
does not consist, and it must not be re- 
garded as consisting, merely of builders 
and operatives. The other three sections— 
namely, the architects, surveyors and 
materials manufacturers—are as vitally 
concerned. The importance of building, 
and the economic and industrial factors 
concerned in its development, cannot be 
emphasised too strongly, and if these 
factors are as fully appreciated as they 
should be, our objective in making these 
submissions to the Minister of Supply is 
likely to be the more easily attained. 


** The question which I would submit to 
H.M. Government is: ‘ Do they want the 
building industry (using this term in its 
widest sense) to continue to function or 
not?’ If not, then there should be a 
clear and unmistakable pronouncement in 
Parliament that owing to the exigencies of 
the war the building industry must cease 
functioning, except where, by the favour 
of one or other of the departments, a few 
selected firms of architects, quantity sur- 
veyors and builders are permitted to 
work.” 


The fact the industry had to face, added 
Mr. Tatchell, was that civil work has 
virtually ceased, leaving only the Govern- 
ment war-time requirements to be met by 
the resources of the industry. Those re- 
quirements were not likely to last for 
more than twelve months, after which the 
industry would be faced with a complete 
stoppage of activity. 


** What I suggest should be done is that 


in consultation and co-operation with the 
National Council, a programme of work be 
laid down which will admit of civil build- 
ing proceeding during the continuance of 
the war. Enlightened financial opinion 
appears to be in agreement with this 
view.” 
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OPINIONS OF READERS 


To the Editor of The Builder. 


Sir,—From every point of view it is desirable 
that the Government should, as far as possible, do 
what it can to give the building industry some work. 
If there were an air raid, which is more than pro- 
bable in the next few weeks, a great demand would 
come upon the building industry for repair work. 
The industry would be in no position to cope with 
this if it had been allowed to dwindle in the manner 
of the last war, and if its skilled hands had been 
driven to other employment. 

Furthermore, peace, when it comes, is likely to 
come suddenly, as it did in 1918, and immediately 
there will be great arrears of building to be caught 
up, the more so if nothing has been done in the 
interval. It is very desirable that the industry 
should be in a position to cope with this situation 
also. 

The shortage of timber should not prove an in- 
superable barrier to many forms of building. Rein- 
forced concrete can take the place of timber, under 
modern building practice, in nearly every one of the 
purposes for which timber is used. 
WOLMER. 


52, Grosvenor Gardens, S.W.1. 


To the Editor of The Builder. 


Smr,—The case for intelligent planning of war- 
time building requirements, military and _ civil, 
and for close consultation to this end between 
H.M. Government and the Building Industries’ 
National Council, is so strong that further argument 
appears unnecessary; the columns of the Press 
bear witness to the depth of public opinion on this 
point. 

If, however, we are to present concrete and 
acceptable proposals in Government quarters, it is 
important to gain a clear view of the chief economic 
considerations involved. In peace time the build- 
ing and contracting industries were not merely 
useful for their direct production, but also for their 
unquestioned power to generate income, provide 
revenue and, in fact, fertilise and irrigate the entire 
field of national economic endeavour. Savings 
which would otherwise have remained uninvested, 
and run to waste, were converted throughout the 
country into wages, salaries and new savings. The 
public works side of the industry was recognised as 
an economic mainspring, as witness the £800,000,000 
of ‘‘ Reservoir” plans prepared by the Ministry of 
Health. 

What, however, is the position to-day ? Shortly, 
we shall have to spend something between 1,500 
and 2,000 million pounds annually on public 
works, i.e., armaments and defence expenditure 
alone. It is equally true that all this money will 
be converted into monetary incomes, wages, salaries 
and new savings, and the chief task of the country 
will be to see that total expenditure is so directed, 
and general consumption sufficiently curtailed, to 
enable this vast monetary outpouring to take 
place without provoking the vicious spiral of in- 
flation. 

Many millions of this money will, of course, pass 
through given channels of the building industry for 
war building purposes, and a first consideration, 


therefore, is to ensure that this expenditure is 
coupled with an optimum utilisation of the industry’s 
resources, close and continuous consideration being 
given to questions relating to the type of materials, 
productivity, locality and the best use of the pro- 
fessional services concerned. Furthermore, it is 
of the first importance to see that we do not finish 
this war with a disintegrated building industry, as 
the economic functions of the industry will then be 
urgently required. 

The main question, therefore, is to combine 
service requirements with such amount of civil 
building and maintenance work as will preserve 
the essential health of the industry throughout the 
country, bearing in mind (the most important point) 
that financial provisions which merely have the 
effect of “freezing’’ building activity without 
providing for alternative use of men, capital and 
materials are sheer waste, producing nothing 
whatever for the Treasury or for the national 
equipment. In fact, recognition that the building 
industry represents a national asset implies the 
adoption of such measures in our war economy as 
will leave us with a usable instrument for. post- 
war needs. 

With a full knowledge of all the factors involved, 
therefore, it is earnestly to be hoped that the 
necessary steps will be taken in consultation with 
H.M. Government to devise a clear-cut poli¢y so 
that all sections in the industry will be in a position 
to shape their war-time activities on the most 


intelligent possible basis. J. L. Greson. 
For the Lead Industries’ Development Council. 


To the Editor of The Builder. 


Str,—Various suggestions have recently been made 
to assist the building industry to minimise the de- 
vastating effects of war upon it. 

The immediate need would seem to be the creation 
of a strong select body thoroughly representative of 
professional and trade interests to examine in detail 
these and other suggestions and promote a_ policy 
calculated to provoke public insistence on the best use 
of the industry’s resources in these critical times with 
the minimum of waste. 

Such a body need not supplant existing organisations 
but rather co-ordinate and reinforce them. Its long- 
term policy should be the perfecting of the hitherto 
partially successful endeavours to rationalise the 
industry, thereby encouraging the Government to create 
its opposite number in a Ministry of Economic Develop- 
ment, if and when formed. ‘There are many who feel 
that a Ministry of this nature may become a necessity 
in due course. 

The chairmanship of such a body might well receive 
special attention with a view to the selection of a person 
having an intimate acquaintance with the ramifications 
of the industry but not directly engaged in it, and whose 
tact, resourcefulness, initiative and ability are un- 
challengeable. 

The realities of the present position should, however, 
be appreciated and too much should not be expected 
for the moment, as the following figures tend to in- 
dicate:—In July, 1939, the number of insured persons 
engaged in the building and contracting trades was 
1,405,100 (vide “‘ Economist,” January 6). This would 
imply an annual wage bill of the order of £250,000,000. 
On the generally accepted basis that the ratio of wages 
to materials in building costs is at the moment roughly 
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as 40 is to 60, the annual value of building work involved 
appears to be some £650,000,000, say, with professional 
fees and other incidentals, a total round figure of 
£700,000,000. 

On the other hand, contemplated Government ex- 
penditure on constructional works has been indicated 
as of the order of £300,000,000 over the next twelve 
months (though it is questionable whether such rate of 
expenditure is at present effective), thus leaving a gap 
of some £400,000,000 to be bridged. In other words, 
owing to the cessation of constructional activity (other 
than in respect of the Services) consequent upon the 
introduction of controls and the withdrawal of public 
and private loan facilities, at least one-half of the 
personnel of the industry appears to be facing the 
necessity of temporarily engaging in occupations more 
useful in wartime. ‘ , 

Moreover, it seems unlikely that the exigencies of 
finance and shipping will permit of the withdrawal of 
these direct and indirect embargos to an appreciable 
extent, and that apart from Service requirements and 
whatever problems air warfare may yet create, the 
industry is condemned to temporary inactivity, as 
happened in 1914-1918. This appears to be the real 
situation facing a large section of professional and 
trade interests alike. 

At best, it gives time for planning in the widest sense, 
and if as one result the varying interests constituting 
a great peace-time industry can acquire that degree of 
unification which enables them to speak with one voice 
and act accordingly, the time will not have been 
altogether wasted. Other major industries have already 
shown the way, and although the problem of the build- 
ing trade is a more difficult one, given the necessary 
good will, energy and vision, it should not be incapable 
of solution, with ultimate benefit to the community 
and a reasonable hope of fair reward to those whose 
privilege it may be to assist in the future reconstruction. 

Wo. C. WALKER, 
(Director, Benfield & Loxley, Ltd.). 


; 
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To the Editor of The Builder. 


Str,—Briefly, there are two causes for the cessation 
of present-day commercial building and the like; one 
is the want of a proper Government Insurance Scheme 
in connection with air raid damage, and the other is a 
shortage of timber with, of course, its disastrous results 
in the building industry and the enormous amount of 
unemployment in consequence. 

Where a building owner is prepared to risk the first 
item, the second one could be got over by a recognition 
of the fact that the building could be so designed by 
the use of pre-cast floors and roofs, concrete staircases, 
cement skirtings, iron windows, etc., as to leave doors 
as the only item for which wood could not be substituted. 


On a £10,000 job, timber to the value of, say, £50, 
would go a long way towards door requirements. 

On a job of this size, half, 2.e., £5,000 could be assumed 
to be the wages cost (although if traced to its ultimate 
source, the whole of the £10,000 is really wages). This 
£5,000 is, in round figures, say 1,250 weeks of a building- 
trade worker who, when out of work, would receive 17s. 
a week on the dole, or a Government loss of £1,062 10s. 
So that by the release of £50 worth of timber the loss 
of over £1,000 is saved. 


We are told that our shipping losses are only about 
1 per cent., and assuming 49 per cent. of shipping is 
wanted by the various services entailed by the war, the 
logical assumption is that half the pre-war shipments of 
timber could be supplied under present conditions. 
Here one is reminded that £50 worth of timber on a 
£10,000 job is less than half of the norma] requirements 
for a job of this size. 

Judging by the way the great building industry and 
its subsidiary branch of timber control have been mis- 
managed by bureaucracy, one might become pessimistic 
about the final result of the war, were it not for the fact 
that if we muddle long enough we generally win, but 
only after considerable loss. 

RomMAn BuILDER. 





NEW UNDERGROUND STATION, ST. JOHN’S WOOD, N.W. 
MR. S. A. HEAPS, L.R.I.B.A., ARCHITECT TO LONDON TRANSPORT. 
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WORKING-CLASS FLATS, EMILY STREET, FOR CITY OF BIRMINGHAM 


GENERAL.—This scheme was won 
in open competition in 1936. In 
view of the shortage of bricklayers 
and carpenters in the City of Birm- 
ingham, the Corporation required 
some system of construction largely 
avoiding their employment. The 
system used is known as “‘ Clothed 
Concrete,” and is briefly explained 
below. 


The scheme comprises a total of 
266 flats consisting of one, two and 
three bedrooms, being the equiva- 
lent of 44.35 flats per acre. An 
attempt was made to provide the 
highest density possible, whilst 
maintaining the maximum of open 
space and the avoidance of small or 
unsupervised courts. Aspect was 
considered a more important factor 
than the contours of the land. 


The frontage line along Vaughton- 
street, which faces N.N.W. and 
S.S.E., was considered suitable for 
aspect for the two-bedroom flats, 
giving one of the two bedrooms to 
the sun. The frontage line to 
Leopold-street, facing E.N.E. and 
W.S.W., gives morning sunshine up 
to 11 a.m. on the approach balcony 
side of these four-roomed flats, 
which unavoidably include in cer- 
tain cases two of the three bed- 
rooms to this aspect. 

The whole plan has been laid out 
parallel to these frontage lines, and 
reasonable sunshine is possible dur- 
ing the day for all living-rooms. 
These have private balconies, ex- 
cept those on the ground floors, 
which have small private gardens. 
Open spaces are planned to provide 
public gardens, recreation grounds 
with a bowling green, and child- 
ren’s playgrounds. In no case is it 


required to climb more than three 
storeys for access to a flat. The 
blocks throughout are four floors 
high, except where, owing to falling 
ground, storage for prams and 
cycles is provided in a lower floor. 


GeneRAL Desicn.—Each flat is pro- 
vided with one fuel cupboard and one 
general store cupboard. Every kitchen 
contains a naturally ventilated food 
cupboard and dresser with shelves and 
drawers built in. Gas or electric stoves 
and coppers are provided in the kitchens 
and combination fires in the living- 
rooms, providing hot water in storage 
tanks set into the wall above the living- 
room fires. A gas sink heater is 
installed in the kitchens. 


First bedrooms have open fires and 
second bedrooms are heated by gas or 
electric _ fires Drying-rooms are 
planned on each floor to afford 30 ft. 
of clothes-line for each tenant once a 
week. Refuse disposal chutes are 
placed opposite all staircases to serve 
them at each floor level. The refuse 
is collected in containers, which are 
sealed and wheeled to a large refuse 
depot for removal by the authorities. 

Each flat has direct access to a lift, 
which is capable of carrying stretcher- 
cases and furniture. All plumbitig is 
internal, and the one-pipe system is 
installed. 


ConsTRUCTION.—The principie of con- 
struction termed ‘‘ Clothed Concrete ”’ 
is patented by Messrs. H. G. Dyke, 
who were the general contractors. 
This consists of the use of faced rect- 
angular blocks for the outside shutter- 
ing. These slabs are. pre-cast on the 
joh and vary in sizes, which have been 
reduced to a minimum for the purvoses 
of standardisation, and are capable of 
being handled by one man. The 
facing bricquettes of water-repellent 


back in the reinforcing of the main 
wall. The pointing is done after the 
slabs have been erected. 

In the construction of the walls, the 
slabs are kept in place by a special 
form of rising frame, woiking from the 
inside, and a standard inside shutter 
is used. The thickness of the concrete 
walls is 4 in., making the full wall 6 in. 
thick, excluding cork insulation and 
plaster consisting of render and setting 
coats. 

The floors are of solid reinforced con- 
crete with a composition flooring 
throughout. The floor slabs are 
trimmed to allow for the chimney- 
stacks, which are of brick and built 
independently. ‘Internal partitions are 
2-in. breeze blocks, and those separating 
flats are composed of two walls of 2 in. 
and a 2-in. cavity. Windows are in 
wood, being the casement type with 
hopper openings over. Joinery has 
been cut down to a minimum to avoid 
harbour for bugs and other vermin; no 
wood architraves are used, but instead 
adhesive tape, which is painted and has 
been proved bug-procf. 

The general contractors were 
Messrs. Harold G. Dyke, of Langham- 
place, Sub-contractors were: 
Reinforced concrete, Trussed Con- 
crete Steel Co., Ltd.; joinery, Norris; 
passenger lifts, Marryat and Scott, 
Ltd.; electrical installation, Etna 
Lighting and Heating Co., Ltd.; 
heating, hot-water, plumbing, and 
gasfitter, A. E. Shaw; sanitary fit- 
tings, Baldwins (Birmingham), Ltd.; 
plasterers, A. Offer and Son; iron- 
mongerv, Taylor Pearse and Co., and 
Nettlefold and Sons. 'Ltd.; balcony 
railings, H.l1 and Smith, Ltd.; stair- 
ease balustrades, Bigwood; flush 
doors, The Rothervale Manufacturing 
Co., Ltd.; refuse hoppers, Thomas 
Ash and Co.. Ltd.; flooring, Stonart 
Asbestos Flooring Co.; sink heaters, 
Ascot Gas Water Heaters, Ltd.; gas 
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THE LAYOUT PLAN. 
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WORKING - CLASS FLATS, EMILY STREET, FOR CITY OF BIRMINGHAM 


MESSRS. GREY WORNUM 
AND ANTHONY TRIPE, 
F. & A.R.I.B.A., 
ARCHITECTS. 


VIEW SHOWING DETAIL OF 
CLOTHING UNITS. 











ELEVATIONS TO VAUGHTON STREET AND LEOPOLD STREET. 
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KIPLING MEMORIAL BUILDINGS, IMPERIAL SERVICE COLLEGE, WINDSOR. 


MR. CLYDE YOUNG,: F.R.I.B.A., 

IN COLLABORATION WITH 

MR. BERNARD ENGEL, F.I.A.A., 
ARCHITECTS. 


Tue United Services College, Westward 
Ho !—Kipling’s old school and the scene 
of “‘Stalky and Co.’s” adventures— 
moved to Windsor in 1906, and became 
known as the Imperial Service College. 

The Kipling Memorial Buildings, given 
to the College by the Kipling Memorial 
Committee, consist of two complete 
boarding houses, each for 50 boys, with a 
master’s house at either end and matron’s 
quarters common to both houses in the 
centre. The scheme when completed will 
provide for six houses with the present 
new buildings as the centre feature. 

The accommodation in both houses is 
identical; on the ground floor, senior and 
junior common room, social hall, studies, 
house captain’s room, boys’ kitchen, 
O.T.C. equipment room, changing room, 
shower-baths, ete. A feature of the com- 
mon rooms is the oak “ Toy,’ a combined 
desk, bookshelves and cupboard provided 
for each student. On the first and second 
floor are dormitories, cubicles, bathrooms 
and ablution rooms. 

The matron’s quarters, with separate 
entrance and staircase, are arranged on 
the first and second floors in the centre, 
and provide rooms for matron, sewing- 
maids, kitchen, bathrooms, linen-room, 
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GENERAL VIEW OF SOUTH FRONT, FROM PLAYING FIELDS. 
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sewing-room, storeroom fitted with 
presses for boys’ clothes and household 
linen, surgery and sick bay. 

The elevations (of simple design to 
harmonise with the classroom block, 
K.E.H. hall and laboratories) are carried 
out in red brick with stone dressings and 
rustic slate roof. 

The cast-lead plaque in centre gable of 
south elevation was presented to the 
College by friends and admirers of Rud- 
yard Kipling in the U.S.A. It represents 
the characters of the ‘‘ Jungle Book,” 
Mang, Bagheera, Shere Khan, Ikki, Nag, 
Rikki Tikki, the monkey people, and 
others. The sculptor is Mr. Benno Elkan, 
whose biblical candelabrum, exhibited at 
last year’s Royal Academy, was recently 
presented to Westminster Abbey. 

The buildings were designed by Mr. 
Clyde Young, F.R.I.B.A., F.I.A.A., in 
collaboration with Mr. Bernard Engel, 
F.I.A.A. 

The contractors were Messrs. Trollope 
and Colls. Sub-contractors and specialists 
engaged were: Windows, Avery and Vin- 
cent, Ltd; plumbing, C. S. Bacon; hollow- 
tile floors, F. Bradford and Co., Ltd.; 
asphalting, British Roofing Co., Ltd.; 
staircase balustrades, Cashmore Art 
Workers; facing bricks, Cement Market- 
ing Co., Ltd.; teak floors, J. Gerrard and 
Sons, Ltd.; luggage lift, George Johnson, 
Ltd.; wall tiling, Ramsdens (London), 
Ltd.; Delabole slating, Roberts and Burl- 
ing, Ltd.; steelwork, Matthew T. Shaw 
and Co., Ltd.; glazing, Service Glass 
Works, Ltd.; heating and hot water, 
Stitson, White and Co., Ltd.; cast 
stone, Synthetic Stone, Ltd.; plastering, 
W. A. Telling, Ltd.; electrical installa- 
tion, Tyler and Freeman; ironmongery, 
Yannedis and Co., Ltd. 


KIPLING MEMORIAL 

BUILDINGS, IMPERIAL 

SERVICE COLLEGE, 
WINDSOR. 


MR. CLYDE YOUNG, F.R.I.B.A., 

IN COLLABORATION WITH 

MR. BERNARD ENGEL, F.I.A.A., 
ARCHITECTS. 
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A MASTER’S COMMON ROOM. 


BOYS’ COMMON ROOM. 





A CHANGING ROOM, WITH SHOWER-ROOM BEYOND. 
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THE FIRE STATION : ELEVATIONS, SECTIONS AND PLANS. 
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FIRST-FLOOR PLAN AND SECTIONS OF MUNICIPAL OFFICES. 


COMPETITION FOR A CIVIC CENTRE FOR MARGATE. 
WINNING DESIGN: BY MESSRS. LIONEL SMITH AND JAMES MELVIN, AA.R.I.B.A. 
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CORRESPONDENCE 


{While we are glad to publish letters on profes- 
sional and other matlers of inte:est to our readers, 
it must be understood thut we do not necessarily 
endorse the remarks of correspondents, who wiil 
oblige us if they will express their views as briefly 


as possible.] 
The R.1.B.A. 
To THE EpitTox or The Builder. 


Sir,—The thanks of the profession are 
due to you for your footnote to Mr. R. D. 
Manning’s letter published in your issue 
of January 5. It is to be hoped that the 
advice given by you will be taken to 
heart. 

Being a salaried architect member of 
the Council and the War Executive Com- 
mittee, I am in a position to appreciate 
how persistently and loyally the members 
of these bodies have endeavoured, at a 
most difficult time, to protect the interests 
of the profession as a whole. I can state 
with inside knowledge that the suggestion 
made by Mr. Manning that private prac- 
titioners ‘‘ dominate” the R.I.B.A., and 
that as a consequence their interests have 
been placed first, is without justification. 

Warwick. A. C. BuncuH. 


Moral Rearmament. 
To THE Epitor or The Builder. 


Srr,-—I recently received from Mr. R. A. 
Duncan a booklet on Moral Rearmament, 
which was also received, I believe, hy 
every member of the architectural profes- 
sion in the country. 

May I, through you, thank Mr. Duncan 
for this message, and express a hope that 
it may not pass anywhere unnoticed ? For 
the supreme need to-day is for a change 
in our habits of thought and action and 
a turning to the moral and spiritual ideals 
underlying the creed of Moral Rearma- 
ment. For that new spirit between 
nations, which we all desire, can only 
grow from the heart of each individual. 

Can we not start by creating a spiritual 
force that would unite the conflicting 
elements in our profession ? 

CHARLES COWLES-VOYSEY. 
The Castle, Winchester. 


Architects in War Time. 
To THE Epitor oF The Builder. 


*. . we shall count the cost well worth 
while if peace brings with it a new social 
spirit....” 


(Extract from leading article in 
The Builder, January 5.) 

Sir,—Now that the Government has 
shown us where we really stand, I sug- 
gest that we stop tearing about trying to 
find justification for cadging semi-archi- 
tectural jobs, and face up to the facts. 

Normal civil building work excepted, 
there is nothing to justify any but a 
handful of architects being employed 
professionally in the present war. This 
handful is sufficient to carry out camps 
for evacuated children, the troops and 
others requiring such. The rest of the 
war work is more suited to engineers 
and surveyors, whose numbers appear to 
be sufficient to cope adequately with it. 

Whilst certain of our ranks, no doubt, 
can without much difficulty transform 
themselves into resident engineers and 
clerks of works, these réles do not fit the 
average architect. A progressive commu- 
nity is essential for our proper function- 
ing, and the state of our community at 
the moment is anything but that. What, 
then, are we to do? 

First, let us by all means press with 
all: our power for the continuation of 
normal civil building, particularly that 
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for which plans have already been drawn 
up. 

Secondly, instead of besieging the 
Government for jobs, let us besiege them 
with plans for the peace! Let us make 
it quite clear that there must be a vastly 
different organisation in the country after 
this war than existed before it! Let us 
make it quite clear that we are going 
through the miseries of warfare on the 
understanding that a new social system 
on an altogether higher plane is to be 
the outcome ! 

Let us make it clear that there must be 
no more less-than-half-hearted attempts 
at stopping ribbon development; no more 
haphazard speculative building, or town: 
planning by the untrained and _ half- 
educated; and no more mere dabbling 
with slum clearance. We must insist that, 
instead, we have large-scale planning for 
the improvement of every town and city 
and for the safeguarding of the country- 
side which has been so disgustingly 
mauled during the last twenty years. 

If we work for these our own ideals, if 
we succeed in convincing the Govern- 
ment that these things can and must be 
tackled with all our accumulated techni- 
cal knowledge and resources, then we 
shall have done much more than super- 
vise the erection of a few ammunition 
dumps and aeroplane hangars, even 
though our bank balances may be smaller. 

“we shall count the cost well worth 
while if peace brings with it a new social 
spirit....’’ 

J. Lewis Womerstey, A.R.I.B.A. 

Rainford, Lancs. 


To tHe Epiror or The Builder. 


Sir,—It gives me a pain in the neck to 
read some of the letters in your columns 
advertising the various differences in the 
architectural profession. No sectional 
interest can thrive, even in peace time, 
but in war unity of command is essential. 
This war hasn’t started yet, but when it 
does it will be hell let loose ! 

There are plenty of ways in which archi- 
tects, whether in or out of practice, can 
help the war effort. If young and active 
they can join the Forces; if old and 
wealthy they can lend their money; those 
who cannot do either of these things at 
least can pray for victory, and so hasten 
the day when peace and common-sense 
return, and a new era of building and re- 
construction is ushered in. 


War is no child’s play, and to preserve | 


our freedom we must strike, and strike 
hard; strike again, and keep on striking 
until our goal is attained. 
J. E. Ruarnp, A.R.I.B.A., 
Dipl. Arch.(Aber.). 
Weybourne, near Farnham, 
Surrey. 


Dangers of Sandbagging. 
To tHE Eprror or The Builder. 

Sir,—It is a hard but historical fact 
that war is usually accompanied by pesti- 
lence of some sort. Indeed, anybody who 
experienced the epidemic of 1918 and still 
lives is never likely to forget it. 

For some months the street frontages of 
innumerable buildings in London have 
been fortified with sandbags. Sand- 
bags do not necessarily contain sand. 
Many of them are, in fact, filled 
with vegetable earth and_ rubbish. 
Even those that may, originally, 
have contained sand of the purest quality 
are now polluted by dogs and cats and the 
filth that abounds in any city thorough- 
fare. 
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These foul and decrepit repositories of 
disease are now being carefully preserved 
with tar-paper, matchboard, sheet-iron 
and even brick enclosures, presumably as 
desirable up-to-date semi-detached resi- 
dences for the rats of the metropolis. 

From a hygienic point of view, the 
presence of sandbagging inside buildings 
is even more dangerous, for not only rats 
but mice, beetles, cockroaches, ants and 
many kinds of parasite flourish and multi- 
ply in them. 

I have just witnessed the removal of a 
barricade of sandbags containing vege- 
table earth and erected about two months 
ago in a shop basement on a floor covered 
with solid rubber, 34 in. thick. Where the 
sandbags stood the rubber has disap- 
peared ! 

I gather that during the present conflict 
the experience of the architect is unlikely 
to be of any practical value to the State. 
I venture, therefore, to ask you to allow 
me a small corner of your correspondence 
column (where I feel I shall be on friendly 
and familiar ground) in which to recall an 
investigation by Pasteur on the transmis- 
sion of disease through vegetable earth. 

In 1865, Baron Seebach, an Ambassador 
to Paris, found that clover had been cut 
from a field on his farm, where sheep, 
who had died of anthrax, had been buried. 
Soon afterwards a peasant who admitted 
that she had stolen the clover complained 
that her goat had died and her cow had 
contracted anthrax. Pasteur was con- 
sulted and discovered that the ground in 
the field where the sheep had been buried 
was swarming with germs of the disease. 
He inoculated healthy animals with germs 
taken from the earth and they all died of 
anthrax. He also sprinkled some of the 
earth on a stable floor, and found that 
animals who passed over it afterwards 
died of the same disease. 

F. R. JELey. 

Windsor House, Kingsway, W.C. 


Early Timber Roofs. 
To THE Epitor or The Builder. 

Srr,—We have all had enough of A.R.P. 
for the moment; intellectually speaking, 
and the cultural side of architecture is 
fast disappearing, so, as a New Year’s 
restart, I propose a more elevating (and 
elevated) topic. Can anyone tell me of 
any Saxon timber roofs, and which roofs, 
if any, are Norman? I was asked the 
former question at a lecture recently. We 
know from G. Baldwin Brown (‘‘Arts in 
Early England,” ii) of the tower finishes 
(saddleback and helm), but they do not 
help us with the main roofs. No examples 
seem to survive; their marks on walls, 
however, indicate their pitch. Baldwin 
Brown and A. W. Clapham (“‘ English 
Romanesque Architecture before the Con- 
quest ’’) ignore the. topic. 

For Norman roofs, evidence is slightly 
fuller, but vague. F. Bond (“ Gothic 
Architecture: in England,’ p. 572) men- 
tions those at Hereford (Bishop’s Palace), 
Winchester (cathedral, south transept— 
eleventh century, and nave—beams re- 
used in fourteenth century), Peterborough 
(cathedral, nave—said to be doubtful), 
and Adel, Yorks, giving authorities for 
Winchester nave and Adel. St. Albans’ 
nave has boarded ties and nearly vertical 
braces, and has been called Norman. Old 
Shoreham is described as_ thirteenth- 
century by Bond, citing Parker’s Glossary 
plate, but as “ (?) twelfth century ”’ in 
Howard and Crossley’s “‘ English Church 
Woodwork.” second edition, p. 96 (pl.); it 
is of the trussed collar (roughly semi- 
duodecagonal) type. It is the only ex- 
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ample earlier than the thirteenth century 
given in this authority’s excellent com- 
parative sections. The latest and best 
authority on the Norman period (A. W. 
Clapham, ‘‘ English Romanesque Archi- 
tecture after the Conquest ’’) does not, 
again, appear to touch the subject. 

The roof of the hospitium (surviving 
portion) of Shulbrede Priory, near Linch- 
mere, Sussex, which Lord Ponsonby was 
kind enough to show me, is contemporary 
with the building, dating (he says) from 
e. 1190-1200, and is, perhaps, one of the 
first authenticated dated instances; it is 
of the trussed-collar type above with 
lower framing independent of it (is this 
usual ?), the latter being of the king-post 
type, with oblique struts from king to tie, 
and longitudinal tie in the middle, like 
those in Howard and Crossley, p. 96 
(Maidstone), and Power, “‘English Medi- 
zeval Architecture,’ 1912, ii, p. 449 (Gis- 
burne). Are there earlier examples of 
this ? 

H. V. MoteswortH Roserts. 


Wallington, Surrey. 


R.1.B.A. 


Membership. 
At a council meeting of the Royal In- 
stitute of British Architects, he'd on 


Tuesday, January 9, the following 


members were elected :— 

As Fettows (8): Collins, Herbert (South- 
ampton); Darbyshire, Thomas Schofield 
(London); Nickson, Richard Schofield, 
M.A.Cantab., A.A.Dip. (Liverpool); Rainger, 
Herbert Thompson (Cheltenham); Rogers, 
William Jelf (Cheltenham); Belcham, Alan 
Syer, F.S.I. (Southend-on-Sea); Forrester, 
Alfred (London); Tweedie, Charles Edward 
(Edinburgh). ; 

As Associates (43): Almond, E., Dip.Arch. 
(Liverpool School); Baker, L. F. (Bartlett 
School); Binyon, . B., B.A.Cantab., 
Dip.Arch.Lond. (Cambridge Univ. and 
Bartlett School); Brown, G. 8. (Glasgow 
School); Browne, A. D., B.A.Cantab. (Cam- 
bridge Univ. and A.A.); Burke, I. D., 
B.A.Hons.Arch., T.P.Dip. (Victoria Univ., 
Manchester); Campbell, J. I. (Aberdeen 
School); Chappell, D. (Lovedean, Hants); 
Chesterton (Miss), E. U. (A.A.); Dhar, D. N., 
Dip.Arch. (Bartlett School); Dobson, F. C. 
(Univ. of Durham); Dunbar, F. B. (Glasgow 
School). 

Everitt, R. L. (Univ. of Sheffield); Fielden, 
F. (Victoria Univ., Manchester); Forsyth, 
R. J. (Glasgow School); Foy, W. W. (Poly- 
technic, Regent-street); Gill, a. > Ge, 
B.Arch.Hons.(L’pool) (Univ. of Liverpool); 
Greening, C. J. (Polytechnic, Regent-street) ; 
Harrison, M. C. (Bartlett School); Hedley, 
F. (Durham City); Hird, J. G. (Glasgow 
School); Holland, P. (Bartlett School); 
Howarth, T. (Victoria Univ., Manchester); 
Jeremiah, K. C., B.A.Arch. (Bartlett School). 

com eg D.J., Dip.Arch.(Leeds) (Leeds 
School); Lawson, P. D., Dip.Arch.(Edin.) 
(Edinburgh College of Art); Main, D. 
(Aberdeen School); Mills, D. H. (Univ. of 
Liverpool); Norton, C. A. R. (A.A.); Powis, 
G. J., B.A. (Univ. of Sheffield); Reid, J. T. 
(Glasgow School); Richardson, G. S. (A.A.); 
Rowell, J. R. C. (Glasgow School); Ryan, 
M. (A.A.) (East Bergholt, Suffolk). 

Scanlon, E. (Victoria Univ.) (Man- 
chester); Singleton, W. A. (Liverpool 
School); Stalev (Miss), G. (Welsh School); 
Taylor, T. (Birmingham School); Verey, 
D. C. W., M.A.Cantab. (Cambridge Univ. 
and A.A.); Walters, R. T. (Liverpool 
School); Wheeler, J. M. (A.A.); Wood, L. C. 
(Maidstone. Kent); Wylie, H. (Edinburgh 
College of Art). 


As Laicentrates (7): Alcock, E. (Leigh, 
Lanes); Golightly, W. H. (Nottingham); 
Lobb, L. V. (Brentford, Middlesex); 


Shreeve, P. A. (Sutton Coldfield): Sloggett, 
H. J. (Plvmouth); Smith, G. A. W. (Green- 
ford, Middlesex); Wilcox, J. W. (London). 


Examinations. 

THe FINAL. 
The Final Examination of the R.I.B.A. 
was -held in London and Edinburgh from 
November 29 to December 7, 1939. Of the 
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119 candidates examined, 75 passed (20 of 
whom sat for and passed in Part 1 only) and 
44 were relegated. The successful candidates 


are as follows :— 


H. K. Ablett. A. D. P. Jenkinson. 
C. Adler (Part 1 only). T. M. Jones (Part 1 only). 
A.F. Almrott (Part lonly). H. A. Kay (Part 1 only). 
P. B. Arkeoll (Part 1 only) J. M. Kidall (Part 1 only). 
G. W. Armstrong. F. Lawrence. 
E. 8S. W. Atherton. A. Lee (Mrs.). 
J. W. Ball (Part 1 only). A. Le Sueur (Part 1 only). 
W. Barker. J.T. Lewis (Part 1 only). 
T. R. Bateman. C. A. Lomas (Part 1 only). 
P. R. Bee. H. W. Lovell. 
J. G. Berry (Distinctionin J. A. R. McKee. 
Thesis). D. D. Moore. 
J. W. Boddy. LL. C. Moulin (Part 1 only). 
K. E. Bradley. E. Narracott. 
P. E. Bushell (Part 1 only). T. D. Oxley. 
I. Chaikin. A. T. Parrott. 
J. G. Cheyne (Part 1 only). D.G. Payne. 
R. J. B. Christie. C. de C. Penn. 
A. H. Clarke. F. B. Pooley. 
R. E. Collis. W. H. Ralph. 
J. H. Cox (Distinction in P. H. G. Rexilius (Part 1 
Thesis). only). 
L. G. Creed B. M. Rider (Miss). 
A. C. Crook. S. G. W. Ross. 
G: J. Cuzens (Part 1 only). W. W. Ryder (Distinction 
J. W. T. Dakin. in Thesis). 
A. R. Dannatt. R. Saddler. 
E. H. Davie. J. D. Scholes (Part 1 only). 
R. Davies. W. K. Shuttlewood. 
R. A. Dean. P. B. Sidebottom. 
J. H. Deas. L. R. Smith. 
J. 1. Ford. R. V. R. Smith (Part 1 
A. M. Freeman (Part 1 only). 
only). W. V. Smith. 
E. R. Goodall. G. H. Smithson. 
J.I.S. Gray (Part 1 only). J. Steel. 
L. H. Hammond. O. E., Steer (Part 1 only). 
C. Hindshaw (Miss). J. O. Stevens. 
H. G. Huckle (Distinction P. E. Walker. 
in Thesis). C. B. Wells. 
C. G. Jacobs. A. P. Wolf. 


THe Specrat FINat. 

The Special Final Examination was held in 
London and Edinburgh from November 29 
to December 6, 1939. Of the 36 candidates 
examined, 18 passed (three of whom sat for 
and passed in Part I only) and 18 were rele- 


ated. The successful candidates are as 
ollows :— 

R. Barrows. E. K. Preston. 

C. W. Boddie. G. C. Robb. 

C. K. Brice. K. J. Sandbrook. 

D. Chamberlaine. H. Thornley. 

S. C. Gould (Part 1 only). P. F. Tilley. 

H. M. Jones. G. B. Townsend. 

A. G. Jury. P. B. Walker (Part 1 only). 

H. McMaster. R. W. Weir. 


L. S. Middleton (Part 1 E. a H. Williams. 

only). : 

THE EXAMINATION IN PROFESSIONAL PRACTICE 

FOR STUDENTS OF SCHOOLS OF ARCHITECTURE 

RECOGNISED FOR EXEMPTION FROM THE 
R.I.B.A. Frnat ExAMInatTION. 

The examination was held in Edinburgh on 
December 5 and 7, 1939. Of the two candi- 
dates examined, one passed and one was rele- 
gated. The successful candidate is: 
Lyon, T. F. 


A.R.P. SHELTER LIGHTING 


A new specification has been issued by the 
British Standards Institution under the title 
of ‘‘ A Reduced Scheme for the Lighting of 
Shelters where A.C. Mains are available ”’ 
(BS/ARP 26). The principal object of this 
specification is to provide for a lighting 
installation from the mains, together with a 
battery and associated equipment for emer- 
gency use, at an overall price of approxi- 
mately 5s. per person accommodated in the 
shelter. An installation at about this cost 
but deriving the lighting entirely from bat- 
teries, with other batteries in reserve, is 
already provided for in Part 1 of BS/ARP 6, 
which was published some time ago; but up 
to the presert there has been no standard 
scheme which would enable the supply to be 
derived from the mains and at the same time 
provide for reserve and for a _ reasonable 
standard of quality at this low cost. 

The new specification is applicable to shel- 
ters of any size, large or small, but the equip- 
ment is specified in terms of uniis of 50 
persons, and the estimated cost of 5s. per 
person has been based on prices for a 
50-person shelter. 

Copies of this BS/ARP Specification 
(No. 26) may be had from the British 
Standards Institution, 28, © Victoria-street, 
S.W.1, price 3d. post free. 
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THE SUPPLY OF RAW 
MATERIALS 


Coronet J. J. Lieweiurn (Parliamentary 
Secretary, Ministry of Supply), addressing a 
conference of Press representatives on Friday 
last, mentioned that the State, through the 
Ministry of Supply, was now harfdling directly 
materials of the annual value of £150,000,000. 
The aims were to see that stocks essential to 
our war effort were maintained ; tc buy such 
stocks at the best prices obtainable; to avoid 
violent fluctuation in prices; and to ensure 
that stocks were distributed in such a way 
as to ensure their use for the needs most 
essential to winnu'g the war. 

The State was the owner of practically all 
the supplies of aluminium, copper and other 
non-ferrous metals, wool, flax and most of 
the raw materials of fertilisers and molasses. 
The Ministry did not buy things for no reason 
or buy them extravagantly. The Department 
had recently placed a runing contract for a 
year for 2,000,000 square yards of linoleum, 
and it might have been thought that the 
linoleum was for the floors of some of the 
buildings that had been taker over. The 
facts were, however, that as there was an 
acute shortage of timber, they had had to 
cut down its use not only for civil purposes 
but for Service uses as well. Floors of new 
huts for the Army and for ordnance factories 
would in future be of concrete instead of 
wood, covered with linoleum. 

Replying to questions, Col. Llewellin said 
that there was no hope that there would be 
large importations of timber for five or six 
months. They had purchased in British 
Columbia more wood than at present they 
had ships to carry it. They had agents buy- 
ing timber in Yugo-Slavia, but he was not 
hopeful of any great developments i so iar 
as shipments from the Baltic were concerned, 
though it was possible that Norway would 
continue to export. 

Responding to a further question, Colonel 
Llewellin said that when essential imports 
had been arranged for, the claims of export 
trade would come before those of local 
authorities. If a local authority wished to 
put up a new town hall, it would probably 
have to do without its steelwork. All cases 
would, however, have to be treated on their 
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Sir Francis Goodenough, C.B.E. 

We regret to record the death of Sir 
Francis Goodenough, an outstanding person- 
ality in the gas industry for many years. 
Sir Francis was born in Newton Abbot in 
1872, and was educated at Torquay Public 
College. He entered the service of the Gas 
Light and Coke Company as a junior clerk 
in 1888, and made rapid progress. In 1903 
he organised a new gas sales department for 
his company and was its controller up to the 
time of his retirement in June, 1931. He 
organised the great National Gas Exhibition 
in London in 1913, and was responsible for 
the notable co-operative gas exhibit at the 
British Empire Exhibition at Wembley, 1924- 
1925. For that work he was created C.B.E. 
in 1926. He was chairman of the Govern- 
ment Committee on Education for Salesman- 
ship, 1931, and was knighted for his valuable 
work in that connection. He was chairman 
of the British Commercial Gas Association 
from 1911 (the year it was founded) until 
1936. 


Mr. Edward Pollard. 

We regret te announce the death of Mr. 
Edward Pollard, at his home at Henley-on- 
Thames, on January 13, at the age of 71. Mr. 
Pollard was the- founder and jomt managing 
director with his son, Mr. H. Edward Pollard, 
of the firm that bears his name. He began 
business as a shopfitter:44 years ago in a 
small workshop im Kingsland-road, Shore- 
ditch, with fewer than twenty employees. At 
the present time the Pollard group of com- 
panies employs more than 2,000 people. Mr. 
Pollard was for many years President of the 
National Association of Shopfitters. 
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PUBLIC BASEMENT SHELTERS 


PRACTICAL EXPERIENCE IN A METROPOLITAN BOROUGH. 


Mr. C. F. pe STEIGER read a paper on 
January 9 to a general meeting of the Air 
Raid Protection Institute on the subject 
of ‘‘ Public Basement Shelters: Practical 
Experience in a Metropolitan Borough,” 
the borough in question being Wands- 
worth. 

The lecturer said: ‘“‘ In December, 1937, 
the Council of the Metropolitan Borough 
of Wandsworth appointed an Air Raid 
Precautions Committee as a Standing 
Committee of the Council to deal with the 
formulation and administration of an air 
raid precaution scheme for the Borough. 
One of the duties of this Committee was 
to decide upon the type of air raid pro- 
tection to be provided for the population. 
The various types finally adopted may be 
summarised, under the following head- 
ings: Anderson shelters, domestic surface 
shelters, trench shelters, basement shel- 
ters, partly sunk fifty-person unit shelters, 
surface fifty-person unit shelters. 

“The Anderson and the domestic gur- 
face shelters are, as we know, intended to 
provide protection for families as close as 
possible to their dwellings and are meant 
to be used exclusively by them. The re- 
maining types are mainly intended for 
people caught by an alarm in the streets, 
shops, theatres, buses and cars, and have 
for that reason to be distributed over the 
whole area of the Borough, the total 
capacity of the shelter to be provided at 
any point depending upon the number of 
people that may be in the near proximity 
at the time of alarm.” 

He would, said the lecturer, confine his 
observations to public air raid shelters 
provided in existing basements. To ascer- 
tain the number and condition of all 
available basements, the Borough Council 
organised a survey of over 5,000 cellars 
and basements throughout the shopping 
centres of the Borough, while the Metro- 
politan Police carried out a concurrent 
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survey to establish the number of people 
in the main shopping centres at various 
times during the day. Eventually 558 base- 
ments were retained for final considera- 
tion. The balance was rejected for the 
following typical reasons: Impossibility 
of providing a second exit; inadequate 
area; inadequate height (generally base- 
ments with a clear height of less than 
6 ft. 6 in. had been rejected); heavy 
machinery above; presence of undesirable 
plant and obnoxious materials, such as 
chemicals; inadequate structural .con- 
ditions. 


Grading of Buildings. 

The buildings over the basements were 
studied and graded according to the type 
of construction. The grades into which 
the buildings fell were as _ follows: 
(A) Steel or reinforced concrete frame 
buildings with concrete floors; (B) sound 
brick buildings with concrete floors; (C) 
brick buildings with wood joist floors. The 
basements themselves were in turn 
graded into types (A), (B) and (C) accord- 
ing to the grading of the building over, 
a type (A) building, for instance, implying 
that the building above consists of a steel 
or reinforced concrete frame structure 
with concrete floors. Type (B) basements 
were sub-divided into type (Bl) and (B2), 
the former consisting of a small single 
cellar entered by stairs at the back of 
the shop with pavement lights along the 
street frontage, the latter consisting of a 
large single cellar with similar features. 
Type (C) basements were subdivided into 
grades (Cl), consisting of a single small 
cellar entered by a trap in the shop on 
the ground floor or by stairs; type (C2) 
as a double-room cellar with stairs in rear 
room and pavement lights along the street 
frontage, type (C3) as a basement used as 
living quarters with stairs to a ground 
floor corridor and coal vaults under the 
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pavement, and access from the garden or 
backyard, generally reached from an alley- 
way parallel to the main street behind the 
house, and type (C4) as large, single-room 
basements with large pavement lights 
along the street frontage and stairs at the 
back leading to a back area entrance. The 
comparative results of this grading 
showed that only 0.35 per cent., that was, 
two basements, of all surveyed basements 
were of grade (A), 7 per cent., or 39 base- 
ments, of grade (B), and 91 per cent., or 
506 basements, of grade (C). Nine base- 
ments could not be fitted into any of these 
grades. 

“In the following, continued the 
lecturer, ‘“I propose to give a short de- 
scription of the structural principles 
according to which this conversion work 
has been carried out. All basements were 
strutted in accordance with the Govern- 
ment requirements for a superimposed 
debris load depending on the number of 
storeys over. In the first instance the 
strutting was carried out in timber, as in 
the early days of the war no steel could 
be supplied from stock and timber sup- 
plies were plentiful. The ceilings were 
sheeted with 9 in. by 3 in. timbers placed 
3 in. apart, the sheeting in turn being sup- 
ported by timber beams and timber props, 
the whole strutting being wedged against 
the ceiling. This timber strutting de- 
creases the clear height of the future 
shelter by approximately 1 ft. under the 
beams. In some cases, therefore, it has 
been necessary to lower the existing floor 
of the basement so as to have a resulting 
clear height of at least 6 ft. When timber 
supplies became more difficult, steel strut- 
ting took its place. At the present 
moment, as no timber is being released 
for basement strutting work, steel is being 
used exclusively. In certain cases timber 
sheeting and timber beams were sup- 
ported on tubular steel props. In most 
cases special mass concrete footings had 
to be provided to support the props, as 
the existing basement floors were not 
strong enough to take such concentrated 
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loads. In other cases sole plates were 
introduced to spread the load over an 
existing mass concrete floor. Special 
attention was paid to the cross bracing of 
the strutting so as to make it more resis- 
tant against lateral thrusts. All timber 
work inside the basement shelters was 
treated with fire-resisting paint. 

‘The walls in these basements had, 
without exception, at least the requisite 
thickness of 134 in. to ensure splinter- 
proofness, and were left untouched. Baffle 
walls in 9-in. brickwork were built in front 
of the entrance and exit openings. Other- 
wise, all existing windows and chimneys 
were bricked in with 13}-in. or 9-in. brick- 
work, the latter where the openings were 
situated well below ground level and 
where, therefore, no splinters are to be 
expected. Baffle walls were carried right 
up to the ceiling of the basements if 
placed inside, and were, if suitably placed, 
used to support the ends of beams support- 
ing the sheeting. Existing walls were not 
used for that purpose, props being placed 
close to these walls to support the ends of 
the new beams. All existing and new 
walls inside the shelters were distempered 
as it was felt that a clean-looking shelter 
would have a good effect on the morale of 
the occupants. 

“The use of sandbags for baffle walls 
and for the purpose of closing in windows 
was in principle abandoned right from 
the start, as a careful investigation into 
the relative cost of splinter-proof sandbag 
and brick walls showed that a 134-in. brick 
wall built in Fletton bricks in cement 
mortar, resting on existing concrete with 
no footings and finished on each side with 
a fair face, would cost between 20s. and 
25s. per yard super, as against a cost of 
35s. to 45s. for an equivalent sandbag wall 
2 ft. 6 in. thick, including the cost of the 
sandbags, sand, labour in filling, tying 
and placing in position and treating the 
exposed surfaces after erection with some 
preservative. This comparison of the cost 
of brickwork and sandbag walls does not 
take into account the fact that the sand- 
bag wall will in all probability have to 
be repaired, if not replaced, even when 
treated, after a period of one to two years 
approximately. On the other hand, the 
cost does in neither case provide for re- 
moving the walls when the emergency is 
over. It was anticipated that in such an 
event there would be very little difference 
in the cost of removing the two types of 
wall. 

*“Very serious difficulties were en- 
countered in providing entrances to these 
basement shelters, which had to be 
arranged in such a manner that they are 
accessible to the public at all times of 
the day or night. As already pointed out, 
no front areas with existing steps leading 
down to the basements were available. 
It was therefore decided to construct an 
entrance into the basement direct from 
the pavement level, closed by a flush 
trap-door. A typical entrance of that 
description is illustrated in Fig. 1. In 
many cases use was made of existing 
pavement lights, which had generally to 
be enlarged to allow for an easy stair- 
case to be provided. Difficulties were 
experienced with these entrances in so far 
as existing service mains under the pave- 
ment had in many cases to be moved 
when they happened to be close to the 
building line. Wherever practicable, 
these entrances were located in side 
streets so as to keep the main street pave- 
ment as clear as possible of obstruction 
in case of an alarm. Some of the 
entrances were hooded over so as to be 
available also as emergency exits even if 
debris should have fallen on to them from 
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the buildings above. The hoods have a 
further advantage in rainy weather of 
keeping the staircases dry. They also 
enable a light to be provided which can 
ibe safely switched on during black-out 
hours. Wherever possible, existing 
entrances into the basement from the 
backyards were utilised. Unfortunately, 
as already pointed out, only a smail num- 
ber of such entrances was to be found 
in the borough. 

‘‘ Every basement shelter was designed 
to have at least one entrance and one 
emergency exit as remote as possible from 
each other. The main feature of the 
emergency exit is that it has to be in a 
serviceable condition after debris from 
the ‘building has covered it up. They 
are, therefore, all built with a hood over 
the manhole exit in accordance with the 
photograph shown as Fig. 2. The concrete 
roof slab raised on 9-in. brick walls is 
designed to carry a superimposed load of 
400 lb. per sq. ft., which was considered 
to be sufficient for the purpose. A small 
trap-door fitted on the side away from the 
building opens inwards so as to ensure 
its workability even in a case when the 
débris may have piled up in front of 
it. In many cases it was not possible to 
provide both an entrance and an emer- 
gency exit to one basement. In these 
instances two or more neighbouring base- 
ments were connected to each other with 
passage openings through the party walls, 
while an entrance was provided at one of 
them and an exit at the other. Wherever 
local conditions allow it, the emergency 
exit was carried some distance away from 
the face of the building by means of an 
underground passage or  crawlway 
through precast concrete tubes. All 
entrances to the shelters were equipped 
with a special lock working to one pass 
key. A large number of pass keys is 
available to be distributed to the people 
in charge of the shelters, the police and 
the air raid warden organisation. 

** Electric, gas and water services were 
to be found in most basements, usually 
entering through the front wall, passing 
through the meters and_ dispersing 
through the building. Electric services 
were left in their original position, as no 
serious objection against their passing 
through a shelter can be raised, as it is 
always possible in an emergency to switch 
off the current at the main switch near 
the meters. Water pipes were provided 
with a stop cock as close as possible to 
the point where the supply pipe entered 
the basement. Serious difficulties were 
experienced in dealing with gas supply 
pipes. No satisfactory solution could be 
found to cut off the main gas supply to 
the premises in the basement by a special 
stop-cock which would control the supply 
to all parts of the building, as it would 
be possible that the gas might be turned 
off by the person who had control of the 
stop-cock key without the knowledge of 
the tenants of the flats, who might then 
have gas apparatus in use. Under such 
an arrangement it would be possible at 
the conclusion of a raid for the stop-cock 
to ibe turned on again and for gas to 
escape into the building through the 
points which were in use when the gas 
was cut off and which were not turned 
off at the same time as the main stop- 
cock. It was decided, therefore, to have 
the gas meters and the distribution pip- 
ing removed from the basements to a new 
convenient position in the building above, 
or in cases where this arrangement was 
not possible, to enclose the gas meters 
with a special wall of the same protective 
value as the walls surrounding the 
shelter.” 
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All basement shelters were provided 
with seating for the scheduled number 
of people and also with chemical closets 
at the rate of one closet for every 25 
occupants. These closets were arranged 
in special enclosures situated in such a 
manner that a natural ventilation could 
be expected in an outward direction. 
Electric lighting connected to the mains 
was supplied in all basements, inde- 
pendent of other supplies in connection 
with the rest of the premises. Further 
equipment was provided in the form of 
emergency tools, first-aid kits, drinking 
water, torches, etc. 


NATIONAL 
JOINT COUNCIL FOR THE 
BUILDING INDUSTRY 


WAGES, TRAVELLING AND LODGING 
ALLOWANCES. 


Tue National Joint Council for the Building 
Industry on .January 11 considered the situa- 
tion which has recently beer developing in 
regard to certain war time jobs where the size 
and situation, in relation to populous centres 
are such that, in order t- enable rapid com- 
pletion of the work, the necessary labour has 
to be brought from a distance and where 
lodging accommodation is not available 
locally. Some of the large hutment camps 
would be of that type. 


The Council corfcluded that it was desirable 
to make a jointly agreed arrangement, in con- 
formity with its rules, which would ensure 
a greater measure of uniformity in the 
matter of wages, travelling and lodging 
allowances in respect of such jobs. 


It was therefore decided to apply specific 
arrangements to a number of jobs which will 
be scheduled by a joint tribunal set up for 
that purpose. The arrangements will cease at 
the end of each such job and will be subject 
to review every six months. 


Briefly, the arrangements are :— 
(1) Wage-level on Grade A basis. 


(2) Men sent from Labour Exchanges 
over 20 miles away to have rail fares at 
beginning and end of job and an allowance 
of 3s. 6d. per right for lodging expenses. 
If the men are sent over 50 miles they 
would also have return rail fare home every 
six weeks. 

(3) Men coming from within 20 miles to 
receive no rail fares or lodging allowances, 
but free transport will be provided for them 
as between the job and certain convenient 
centres between 4 miles and 20 miles from 
the job. 


The Natiortal Joint Council for the Building 
Industry have made these arrangements in 
their desire to assist the Government in 
works which are essential to the conduct of 
the war. 


The new provisions to meet. war emergency 
conditions are intended to provide a urfiform 
basis of compensating men sent from distant 
places for the extra cost and inconvenience 
due to separation from their normal homes 
and are to be regarded as in lieu of any other 
allowar‘ces for travelling, fares, lodging and 
similar expenses which may hitherto have 
been applied. 


In order to prevent unsatisfactory lodging 
and other conditions which have arisen in 
some cases,. the Joint Council further re- 
quested their representatives who are closely 
in touch with the Government Contracting 
Departmertts to urge upon them the desira- 
bility of appointing welfare officers for the 
large contracts or areas to which this scheme 
shall apply, and they have decided that mem- 
bers of their respective executives shall 
co-operate to the fullest possible extent with 
such welfare officers in the discharge of their 
useful and necessary duties. 
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A.R.P. SCHEMES 
LONDON 


EAST HAM.—C.B. recommend £3,573 for 
wardens’ posts and cleansing stations; 
£1,050 for mortuaries, and £39,277 for 
domestic and public shelters. M.H. ap- 
proved for grant purposes £3,175 in respect 
of protection work at Aldersbrook children’s 
homes. 

GREENWICH.—B.C. approved a drainage 
system at proposed A.R.P. station at Telcon 
works, Christchurch-way, Greenwich, sub- 
mitted by Gee, Walker and Slater, Ltd., 
Fitzmaurice-place, W.1. 

LEWISHAM.—B.C. recommend tender of 
Powell, Driver and Foster to erect public 
surface shelters. Full list of tenders on 
page 117. Council recommend control room, 
together with filtration plant, on town hall 
site. Henry Kent (Builders), Ltd., contrac- 
tors, at £15,074. Council to enter into licence 
with Post Office authorities for brick sur- 
face shelter on vacant land at rear of Black- 
heath post office. For additional cost of 
erection of further depot accommodation 
for air raid precautions services and 
personnel, £1,880 recommended, and adap- 
tation of first-aid posts, £6,600. Plans 
passed for Mears Bros. (Contractors), Ltd., 
for air raid shelter at rear of 154-158, 
Sydenham-road, Sydenham. 

ST. PANCRAS.—Works for B.C. approved 
as follows: Compounds around trenches at 
Regent’s Park and Primrose Hill—Richard 
Costain, Ltd., £1,041 14s. 6d.; surface 
shelters at Pancras-square flats—Killby and 
Gayford, Ltd., £867; strutting private base- 
ments (contracts ‘“‘E” and “FR ’”’)— 
Goddard and Phillips, £5,284; A.R.P. 
cleansing station, Bartholomew-road depot— 
F. and-H. F. Higgs, Ltd., £2,923. M.H. 
consented borrowing £7,920 for air raid pre- 
cautions purposes. Mr. Albert J. Thomas. 
the Council’s Architect, has prepared and 
submitted plans, etc., with regard to a 
scheme for providing permanent shelters 
for the Council’s Estates, which has been 
approved in principle. This scheme covers 
14 Council’s Estates, providing accommoda- 
tion for 4,048 persons. Council approved the 
provision of air raid shelter protection for 
the employees at the Council’s various 
depots situated at Bartholomew-road, Croft- 
down-road, Gray’s Inn-road, Haven-street, 
Inverness-street, and Wybert-street. 

WESTMINSTER. — City Council recom- 
mend sewage constructional works in con- 
nection with surface shelters at Grosvenor- 
gardens, Hanover-square. Parliament-square, 
Terminus-place, and Trafalgar-square, at 
£570; extension of existing heating and 
ventilation arrangements, ete., Dolphin- 
square, £286; and public surface shelters, 
Little Newport-street, £1,700. 


PROVINCIAL 


ASHINGTON.—U.D.C. to spend £710 on 
temporary auxiliary fire station in North 
Seaton-road. 

BARNOLDSWICK. — U.D.C. approved 
plans for decontamination centre, Harrison- 
street, for West Riding C.C. 

BARROW-IN-FURNESS. — Financial Sub- 
Committee of the T.C. recommend that 
application be made to M.H. for sanction 
to borrowing £13,272 in connection with 
1,500 individual domestic shelters in various 
parts of the borough; public underground 
concrete trench shelters at Blake-street and 
Barrow Island recreation grounds; 53 com- 
munal surface shelters; provision of cleans- 
ing stations at back Latona-street and 
Ramsden-street storeyard; and provision of 
wardens’ posts. 

BARRY.—For air raid surface shelters 
and basement protective works at element- 
ary schools for T.C., following tenders 
accepted: J. E. Evans and Co.. Cardiff, 
£970: Havmills Contractors, Cardiff, £590; 
H. §. Rendell and Sons, Barry, £2.331; 
Vickery Bros., Barry, £1,180; Dawnays, Ltd., 
Cardiff, £1,250. Plans by E. R. Hinchcliff, 
F.S.I., B.E. 

BARROW-IN-FURNESS. — T.C. accepted 
following contracts: Nicholson and Wright. 
Ltd.. £1,199, for 8 surface shelters at Rawlin- 
son-street schools; Shap Granite Co., Ltd., 
£1,575, for provision of 25 pre-cast concrete 
shelters; and Nicholson and Wright. Ltd., 
_ £1,458, for assembling and fixing of 13 pre- 
cast eonerete shelters, Ocean-road schools. 

BILSTON. — T.C. proposes basement 
‘shelters for 1.250 persons. public shelters 
for 750 domestic surface shelters for 4.000. 

BIRMINGHAM.—G. Stubbings, Streetly- 
road, Erdington, Birmingham, 23, has been 
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accepted by the T.C. for decontamination 

station at Acock’s Green police station, 

goto J Plans by H. J. Manzoni, City 
an 


BOOTLE.—E.C. proposes shelters for 
4,545 scholars in schools on east side of 
borough. 

BRADFORD.—T.C. proposes shelters for 
schools, at £2,700, and erection of public 
shelters at 10 different sites. Plans by W. 
Platt, City E. and S. 

BRIERLEY HILL.—For 22 public shelters 
on various sites for U.D.C., contract placed 
with Percy Cox, Quarry Bank, Brierley Hill, 
at £2,829 9s. propose shelters for 


scholars at Pensnett senior, Brockmoor, 
Bent-street, Brierley Hill, Dudley Fields 
and Quarry Bank schools. 

BRIGHOUSE. — T.C. propose  decon- 
tamination centres at Highways depot, 
Amifield-road, Hipperholme, and at Cor- 


poration-yarda, Clifton-road. 

BURY.—T.C. proposes combined first-aid 
post at Seedfield, at £1,600; trenches, etce., 
at £20,800, and seek £1,500 loan sanction for 
additional air raid protection at schools. 

DIFF.—T.C. placed contracts for 199 
shelters at various schools. Plans by G. H. 
Whitaker, M.I.C.E., City E. Contractors : 
R. B. Fear, 44 shelters, £3,735; H. Nurton 
and Sons, 12 shelters, £1,019; F. B. Beavis, 
22 shelters, £1,722; J. E. Evans and Co., 
20 shelters, £1,640; S. N. Addicott, 74 
shelters, £6,871; John Harry, 18 shelters. 
£1,845; H. B. Tucker, 9 shelters, £921. (All 
contractors of Cardiff.) 

CHERTSEY.—E. and lL. Berg,  Litd., 
Hinchley Wood, Esher, accepted by T.C., at 
£138, for cleansing stations at Council’s first- 
aid post, Church Hall, Church-road, Addle- 
stone. Plans by S. 

CHESHUNT.—S. to U.D.C. to submit pro- 
posals for trenches on seven sites. Tenders 
to be invited for report centre and cleansing 
station. Plans by S. 

CLITHEROE.—T.C. placed contracts for 
(a) 6 semi-sunk shelters and adaptation of 
parish church institute; (b) 3 semi-sunk 
and 2 surface type shelters; (c) 2 surface 
tvpe shelters and adaptation of old rifle 
range. (a) J. Bleazard and Sons, Clitheroe; 
(b) Edmonson Bros., Morecambe; (ce) J. 
Schofield, Clitheroe. 

COLNE.—T.C. to seek £5,000 loan sanction 
for shelters to schools. 

CONGLETON.—T.C. to seek £3,806 loan 
sanction for shelters for school children. 

COSELEY. — Contractors for public 
shelters at various sites with accommoda- 
tion for 750 persons for U.D.C., placed 
with Greenley  Bros., Wolverhampton; 
W. Faulkner, Coseley; E. E. Richard, 
Coseley. Plans by E. Mitchell, E. and S. 

FORMBY.—U.D.C. to prepare scheme for 
5 public _ shelters. Plans by E. K. 
Gollan, S. 

GATESHEAD.—T.C. received sanction to 
proceed with two batches of 278 and 245 
domestic shelters, and public shelters to 
accommodate 920 people. For a shelter in 
Shearlegs-road, for the T.C., work is to be 
carried out bv direct labour, at £120. 

HEMSWORTH.—G. H. Hillier, 111, 
Barnsley-road, Hemsworth, near Pontefract. 
contractor for shelters at Crosshill and 
Kinslev for West Riding C.C. 

KEIGHLEY.—T.C. proposes shelters and 
trenches, with accommodation for 50 chil- 
dren, each mroviding for 3070 scholars. 
Plans bv F. J. Felgate, Borough Architect. 

MAIDSTONE.—T.C. approved plans for 
shelters at Brunswick House (Girls’ Gram- 
mar School). for 34 persons; at 94. High- 
street, J. Lvons and Co., and County 
Sunplies Dent. 

MIDDLESBROUGH.—Jones and Rigby. 
of Southvort, architects for shelters at 
Marks and Swencer’s stores. 

MONTROSE.—From plans by the Burgh 
Architect the Corporation will erect shelters 
at Townhead _ school, Melville-gardens, 
Parade-close, North Lambs school, The 
Mall, ete. 

NOTTS.—E.C. propose shelters for County 
Secondary School for Girls’, Brincliffe, Not- 
tingham: County Secondary School, Sutton- 
in-Ashfield; County Technical College, 
Mansfield; County School of Art, Mansfield, 
at £2.000; also shelters for elementary 
schools. at £13.200. 

OSSETT.—Following contracts placed for 
shelters bv E.C.: A. C. Smith, 519. Leeds- 
road, Dewsburv, at Northorne; H. Oldrovd, 
Dewsburv-road, Ossett, at Knowl and St. 
Peters Battveford; S8. Johnson and Sons 
(Mirfield), Ltd... Newgate, Mirfield, Hopton, 
Church and Battyeford mixed schdols; Hay- 
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wood and Peirson, 28, Bennett-la., Dewsbury; 
Leegreen Girls, Batteyeford Infants schools. 

PERTHSHIRE.—C.C. is to spend £5,000 
on shelters for schools. A. Walt Allison, 
architect, York-place, Glasgow-road, Perth. 

PRESTON.—R.D.C. proposes shelters on 
14 sites. 

RIPLEY.—Council 
Bowmer and Kirkland, 
shelters, at £1,247. 

ROTHERHAM.—E.C. to seek £37,117 loan 
sanction for precaution work at elementary 
schools and Municipal High School for 
Girls. Governors of the Grammar School 
propose shelters, at £2,018. 

SHEFFIELD. — For domestic surface 
shelters in various parts of Sheffield the 
T.C. has placed the following contracts: E. 
Donaldson, Ltd.. Wm. Redmile, D. Mar- 
croft, W. C. Mander, T. Arden and Son, all 
of Sheffield. Plans by R. Nicholas, City E. 


and 8. 

SUNDERLAND.—R.D.C. to build cleans- 
ing station at Ryhope. Plans by M. Clive 
Emerson, Housing 8. 

SWANSEA.—Water Committee of C.B. 
recommend establishment of air raid pre- 
cautions headquarters at Townhill, at £425; 
office at Bonymaen depot, at £175; and pro- 
tection of Carmarthen-road pumping station, 
at £100. 

WAKEFIELD.—T.C. approved plan for 
Simpson and Moxon, for shelter on Sten- 
— Island for British Jeffrey Diamond, 
ut . 

WALLASEY.—T.C. to make application 
for £205,000 loan sanction for communal and 
air raid precautions shelters. Contracts 
placed with 29 contractors for 210 communal 
air raid shelters in the borough, for Council. 

WALLSEND.—E.C. have entrusted pro- 
tection work at eight schools to Percy L. 
Browne and Son and Harding, architects, 
22, Highbury, Newcastle-upon-Tyne, 2, and 
two schools to R. Burke, architect, Single- 
ton House, Northumberland-road, Neweastle- 
upon-Tyne. This paragraph corrects the 
item appearing in our last issue. 

WEST HARTLEPOOL.—T.C. to build 
public shelter, junction of Linden-grove 
and Park-road. 

URMSTON.—Brew Bros., Mill-lane, Cadis- 
head, near Manchester, are contractors for 
auxiliary fire station and air raid shelter, 
adjoining existing auxiliary fire station. 
Ashburton-road, Trafford Park, for U.D.C. 
Plans by E. L. Leeming, §. . 


NEW BUILDINGS 
LONDON 


FRIERN BARNET.—Facrory.—Work has 
commenced on additions to the factory for the 
British Die Casting and Engineering Co., Ltd.. 
Pembroke-works, Pembroke-road, N.10. The 
architect is Mr, Sidney J. Cook, A.I.A.A., 
109, Ellesmere-road, Dollis Hill, N.W.10. The 
contractors are the Factory Buildings and 
General Structures, Ltd., Windsor House, 
Victoria-street, S.W.1. 

GREENWICH.—Buitpines.—The B.C. has 
approved the following drainage plans: Mr. 
A. Roberts, architect. 201, Greenwich High- 
rd., Greenwich, §.E.10, addition to the 
drainage system at Harvey’s Works, Wool- 
wich-rd., Charlton, and Mr. S. Funnel. archi- 
tect, Anchor Brewery, Mile End, E.1, to 
reconstruct entirely the drainage system at 
the ‘‘ Fox and Hounds,”’ public house, Royal- 
hill. Greenw'ch. 

KINGSTON .—Factory. — Messrs. Cripps 
Construction Co., Ltd.. Tramway Path, 
Mitcham, are erecting a factory in Oakcroft- 
road, Kingston By-pass, for Messrs. Hoyt 
Metal Co. 

SOUTHALL. — Facrory. — A large steel- 
frame building is to be erected for Messrs. Le 
Grand Sutcliff and Gell by Messrs. Cripps 


tender of 


accepted : 2 
or 


of Heage, 


Construction Co.. Ltd., Tramway Path, 
Mitcham. 
TWICKENHAM. — Factory. — Mr. S. J. 





Cadwell, 15, Windmill-road. Hampton Hill. 
has obtained the contract for extensions to 
Crimony Works, Heath-road, for the Crimony 
Co., Ltd. The architect is Mr. Corney New- 
man, 32, Walbrook, E.C.4. ; 


PUBLIC WORKS 


PETERHEAD.—The tender of Messrs. 
A. K. Seaton, amounting to £2,441, has been 
accepted for the new Aberdeenshire laundry 
block at Peterhead Hospital. 
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CONTRACTS OPEN 


For some contracts still open, but not included in this list, see previous issues. Those with an asterisk 


are advertised in this number. 


Certain conditions beyond those given in the following information are 


imposed in some cases, such as that advertisers do not bind themselves to accept the lowest or any tender, 
that a fair wages clause shall be observed, that no allowance will be made for tenders ; and that deposits 
are returned on receipt of a bona-fide tender, unless stated to the contrary. The dates at the head of 
paragraphs are those for the submission of tenders ; a dagger (f) denotes closing date for applications ; 
the name and address at the end refer to the person from whom particulars may be obtained. Abbre- 
viations ; (A) for A.R.I.B.A.; B. of E. for Board of Education; B.C. for Borough Council; B.E. for 
Borough Engineer; B.S. for Borough Surveyor; C. for Clerk: C.B. for County Borough; C.C. for 
County Council; C.E. for County Engineer; C.S. for County Surveyor; D.S. for District Surveyor ; 
E. for Engineer ; E.C. for Education Committee ; (F.) for F.R.I:B.A.; (L.) for L.R.I.B.A.; M.W.B. for 
Metropolitan Water Board; M.H. for Ministry of Health; M.T. for Ministry of Transport; P.C. for 
Parish Council; R.D.C. for Rural District Council; S. for Surveyor; T.C. for Town Clerk and Town 


Council ; and U.D.C. for Urban District Council. 


BUILDING, 


JANUARY 20. 
Kildorrery.—Repairs to Kildorrery Dis- 
pensary, for North Cork Board of Health, 
etc. D. C. Murphy, secretary, County Hos- 
pital, Mallow. 
Newcastle 
non-parlour type. 


Emlyn R.D.C.—Four houses, 
W. Ewart James, archi- 
tect, Birch Court, Llanybyther. Dep. £2. 
Wakefield Diocese.—Annexe at Wood- 
thorpe Lodge, Sandal, Wakefield, for Bishop 
of Wakefield. R. Geoffrey Easdale (L.), 
Diocesan Surveyor, County-chams., Castle- 


ford. 
JANUARY 22. 

Droxford R.D.C.—Fire station at Droxford. 
H. Brooks, S., Waltham House. Dep. £1 ls. 

Kirkcaldy T.C.—Five trench shelters at 
Mverton-rd. D. Forbes Smith and Johnston, 
architects, 244, High-st. 

Merton and Morden U.D.C.—Nine brick 
surface shelters, accommodation for 200 
persons each, in neighbourhood of Morden 
tube station. E. and S. Dep. &l. 

Reading C.B.—Small sanitary convenience 
additions: to existing pavilion buildings in 
John Rabson recreation ground, North- 
umberland-av._ B.S. 

Truro T.C.—Demolition and clearing sites 
of houses in Castle-st. and Castle-hl. F. A. 
Bernes, City E 


JANUARY 23. 

Castletown.—Alterations and extensions to 
“* Westhill,’”? Castletown, for Governors of 
Buchan School for Girls. W. T. Quayle, 
architect, 29, Athol-st., Douglas, Isle of 
Man. Dep. £2 2s. 

Chelmsford T.C.—Above ground shelters 
in brick and concrete at schools. Vincent 
J. Willis, B.E. and 8. Dep. £2 2s. 

Milnrow U.D.C.—17 public shelters of 
brick and concrete semi-sunk type, each to 
accommodate 50 persons. A. 8S. Whipp, S. 


Dep. £2 2s. 
Stretford T.C.—Air raid shelters at various 


schools. Percy Howard, architect, 88, 
Mosley-st., Manchester, 2. 
JANUARY 24. 
Croydon C.B. — Reinforced _ concrete 
emergency equipment store, Old Town. 
Dep. £2 2s. Cd 


Dundee T.C.—Works for extensions to 
generating station, Carolina Port. D. H. 
Bishop, general manager and_ engineer, 
Electricity Department. Dudhope Crescent-rd. 

Hull Corporation.—Temporary garages at 
Albert Dock, Alexandra Dock, King George 
Dock, East Hull Fire Station, Grove House 
Estate, Beverley-rd. City Architect. Dep. 
£1 1s. 

Leicestershire C.C.—Adaptation of Con- 
way Buildings, 3-5, Grey Friars, Leicester. 
William Keay (F.), County Architect, 6, 
Millstone-la., Leicester. Dep. £1 1s. 


JANUARY 25. 
Huntingdon R.D.C.—Pair of houses at 
Sawtry. W. A. Lea (F.), 4, Market-hl. Dep. 
& 


2s. 

Rawtenstall T.C.—22 semi-sunk shelters 
and 5 wardens’ posts combined with semi- 
sunk shelters. B.E. and 8. Dep. £2 2s. 

Southport T.C.—Various works at New 
Hall Farm, Scarisbrick. B.E. Dep. £1 ls. 


JANUARY 26. 

Commissioners of Public Works.—Erection 
of St. Columbcille National School, Laghey 
Bar, Co. Donegal. Geo. P. Fagan (Sec.), 
Office of Public Works, Dublin. Dep. £1. 

Hemel Hempstead R.D.C.—Demolition of 
three cottages in High-st., Markyate, and 
conversion of existing building into fire 
station. B. Ll. Stephenson, 8., 2, Marlowes. 
Dep. £2 2s. 


lrish Land Commission.—Four houses 


and four out-offices, Kilecornan. M. Deegan, 
Sec., Upper Merrion-st., Dublin. Dep. £1. 





North Riding of Yorkshire Mental Hos- 
pital.—Boiler house, workshops, etc., at 
hospital. Ward and Leckenby, architects, 
9, Museum-st., York. Dep. £1 1s. 

Wayland R.D.C.—Cottage at Bury’s Hall, 
Old Buckenham; reinforced concrete water 
tower to hold 31,000 galls. at North Lopham. 
A. J. Martin, 106, St. George’s-sq., West- 
minster, §8.W.1. L. G. Francis, C., Council 
Offices, Attleborough, Norfolk. 


JANUARY 27. 

*Bristol T.C. — Shelters. J. Nelson 
Meredith (F.), City Architect, Eagle House, 
Colston-av. Dep. £1 1s. 

Glamorgan C.C.—Air raid precautions 
cleansing centres at Skewen and Port Tal- 
bot police stations. D. J. Parry, Deputy 
Clerk of C.C., County Hall, Cardiff. 

Liverpool T.C.—Taking down and rebuild- 
ing projecting wing at rear, together with 
provision of new hot-water service and bath- 
room at 53, Upper Hope-pl. City E. and S. 

JANUARY 29. 

H.M.0.W. — Erection of 
(Sussex) telephone exchange. 
Ground Floor, H.M.O.W., S.W.1. 

JANUARY 30. 

Pembroke E.C.—Adaptation of premises 
at Pembroke Market House for purpose of 
school clinic. B.S§. 

JANUARY 31. 

Cumberland C.C.—Improvements to Kirk- 

andrews-on-Eden council school and 


East Dean 
Room 71, 
Dep. £1. 


master’s house. J. H. Haughan (A.), 
County Architect, 4, Alfred-st. North, 
Carlisle. Dep. £1. 


FEBRUARY 1. 
Norwich T.C.—Alterations and _ additions 


at Bull Close school. City Architect. 
FEBRUARY 2. 
*Southgate 1T.C.—Seven public surface 
shelters. B.E. Dep. £1 11s. 6d. 
FEBRUARY 7. 
*H.M.0.W.—Telephone exchange, Herst- 
monceux, Sussex. Contracts Section, 


H.M.O.W., Marine Hydro, Rhyl. Dep. £1. 








FEDERATED 
EMPLOYERS 


Insurance Association Ltd. 
(non-tariff) 


Head Office: 
8, King St., Manchester 


London Office: 
23, Lawrence Lane, Cheapside, London, E.C.2 


All Classes of Insurance 


Transacted 
(Except Life and Marine) 


The Leading Office for 
Contract 


Guarantee Bonds 








FEBRUARY 8. 
Blandford Forum. T.C.—8 houses, Langton- 
rd. L. Tait, B.S. Dep. &2 2s. 


PAINTING, ELECTRIC LIGHTING, 
HEATING, &c, 


JANUARY 20. 

Ipswich £.C.—Repairs te Committee’s 
property for one, two or three years, com- 
mencing on April 1, 1940. H. Armitage, 
Sec. for Education, Tower House. 


JANUARY 22. 

Birmingham T.C.—Exterior painting of 
part of K and T blocks at Birmingham In- 
firmary. F. H. C. Wiltshire, T.C. 

Haverfordwest T.C.—Internal plastering, 
ete., works at the ‘‘ White Horse,’’ 16, Dew- 
st. R. G. Henderson, B.S. 

Leeds T.C.—Repairs to dwellings in groups 
1-7 on various estates and repairing tarmac- 
adam paths. R. A. H. Livett (A.), Housing 
Director, 26, Great George-st. Charge 5s. 

Middlesbrough C.B.—Repairs to dwelling- 
house. Preston Kitchen, T.C. 

South Cork Board of Public Assistance,— 
Painting of Bandon Cottage Hospital. J. 
Hurley, sec., Boardroom, Douglas-rd., Cork. 
Dep. £2. 

Southport C.B.—Pointing to stonework, 


Cambridge Hall. B.E. Dep. £1 Is. 
and 


Swansea T.C.—Electrical lighting 
heating installations at new community 
centre, Town Hill. Borough Architect. 
Dep. £2. 


JANUARY 23. 

Bilston T.C.—Internal redecorations and 
external painting, 94 houses, sections 20 and 
21, Lunt estate. W. G. Lofthouse (A.), 
architect, Town Hall. 

Chertsey U.D.C.—Approximately 202 yds. 
lin. of galvanised diamond mesh fencing, 
90 yds. lin. of similar fencing, two hand 
gates and one pair of wrought-iron gates, at 
Abbey Field. W. V. Davies, E. and 8 

+Newcastle-upon-Tyne Corporation.—In- 
terior and exterior geen to smallpox 
and isolation hospital, Town Moor. City 
Estate and property Surveyor. 


JANUARY 24. 

Dundee T.C.—Electric lighting and heat- 
ing installation, Carolina Port generating 
station. D. H. Bishop, general manager 
and engineer, Electricity Department, Dud- 
hope Crescent-rd. 

Ipswich T.C.—2,000 yds. galvanised chain 
link fencing complete with straining wire 


and tying wire. E. McLauchlan, B.E. and 
Water E. 
Ramsgate T.C.—Installation of electric 


generating set and wiring to lighting points, 
in A.R.P. tunnel. B.E., 16, Albion-pl. 
Wareham T.C.—Painting outside of 58 

ya in Edwards-cres., and Nundico. 


JANUARY 25. 

Lichfield R.DC.—Installation of electric 
lighting in six Council houses at Common- 
side, Gentleshaw. J. G. Rimand, E. and §S. 

Middlesbrough Diocesan’ Trustees.—In- 
stallation of low-pressure hot-water heating 
apparatus and domestic hot-water supply at 
Eston South Bank Senior R.C. fie »¢ 
Crawford (L.), 82, Borough-road. 


JANUARY 26. 

Carlisle T.C.—External painting about 700 
houses. City E., 18, Fisher-st. 

Chislehurst and Sidcup U.D.C.—Repair 
and redecoration of 248 houses and 4 flats 
on various sites. Edgar Lawes, Council 
Offices. Main-rd., Sidcup. 

Manchester T.C.—General contractor’s and 
plumber’s work in connection with drain- 
age of houses and other premises for period 
of 12 months ending March 31, 1941. Medical 
Officer of Health (Drainage Section), Town 
Hall. Dep. £1 1s. each. 

Sutton and Cheam T.C.—Installation of 


electric lighting to public shelters, ete. 
N. H. Michell, B.E. and S. Dep. £2 2s. 
JANUARY 27. 


Romford T.C.—Painting of wrought-iron 
fencing, Raphael Park, Lodge Farm, Cottons 
recreation ground and Lawns recreation 
B.E. and 8. Dep. 10s. 6d. 


JANUARY 29. 

Bury T.C.—Internal decoration of Educa- 
tion Offices, Moss-st. B.E., Bank-st. 

Runcorn R.D.C.—Internal alterations to 
provide new bathroom in_ administrative 
block and new bathroom. cubicles and heat- 
ing chamber to enteric block at Dutton 
hospital. A. J. King, E. and 8., Castle 
Park, Frodsham, via Warrington. Dep. 


£1 Is. 


ground. 
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Runcorn R.D.C.—Centra] heating installa- 
tion to enteric block at J)utton hospital. 
A. J. King, E. and §., Castle Park, Frod- 
sham, via Warrington.’ Dep. £1 |1s. 


JANUARY 31. 

Liverpool T.C.—External painting of 5,371 
houses, flats, shops, etc., on various estates. 
Architectural and Housing Department, 
Rose-la. school, Mather-av. Dep. £1 1s. 


FEBRUARY 5. 

West Riding C.C.—New W.C.s at Ripon 
Girls’ High School. Education Officer, 
County Hall, Wakefield. 

FEBRUARY 8. 

Dublin.—Repairs, etc.. to Administrative 
Building, Grangegorman, for Joint Com- 
mittee. V. Kelly, architect, 87, Merrion-sq., 
Dublin. Dep. £5 5s. 


MATERIALS, &c. 
JANUARY 22. 


Bradford T.C.—Road materials, etc. City 
E. and 8. 
Hunts C.C.—Road materials, etc. Thos. 


H. Longstaff, C.S.,- Huntingdon. 
Wanstead and Woodford T.C.—Highway 


materials. A. D. Ward, B.E. and § 
JANUARY 23. 
Birkenhead C.B.—Road materials. B.E. 
and § 
JANUARY 24. 
H.M.0.W.—Supply of manhole covers 


and frames. Controller of Supplies, Dean 
Bradley House, Horseferry-rd., London, 
8.W.1. 


JANUARY 25. 
Cheadle and Gatley U.D.C.—Highway 
materials. 
JANUARY 26. ; 
East Riding C.C.—Stone and slag chip- 


pings. C.8., Beverley. ; 
Finsbury B.C.—Highway materials. 


JANUARY 27. 
Tamworth T.C.—Road materials. J 
Lewis Bleazard, B.E. and 8. 


ENGINEERING, IRON AND STEEL. 


JANUARY 19. 

North Riding C.C.—Materials for two new 
bridges which are to be constructed over 
Milby Cut, on Trunk road, immediately 
north of Boroughbridge. R. Sawtell, C.S., 
Northallerton. 


JANUARY 24. . 

Larne R.D.C.—Providing and laying about 
1,050 lin. yds. of 2-in. Everite asbestos 
cement pipes with necessary storage tank 
fountains and other fittings at_ Millbay, 
Islandmagee. §. Robinson, E., Victoria-st. 


JANUARY 25. 
Mid-Sussex Joint Water Board.—Recon- 


B.E. 


struction of Balcombe pumping station— 
contract No. 3. W. H. Ashmole, E. and 
Manager, Boltro-rd.. Haywards Heath. 
Dep. £2 2s, 


ROAD, SEWERAGE AND WATER 
WORKS 


JANUARY 19. 
Gloucestershire C.C.—Street works 
Dunkeld-av., Filton. C.S., Gloucester. 


£2 2s. 

Middlesbrough C.B.—Laying of a 24-in. 
dia. gas main from Cleveland Iron and Steel 
Works, South Bank, to Commercial-st. Gas 


in 
Dep. 


Works. J. W. Pallister (A.), Gas Engineer 
and Manager. Dep. £10 10s. 
JANUARY 20. 


Buckfastleigh U.D.C. — Sewage disposal 
works. D. Balfour and Sons, consulting 
engineers, 9, Stone-rd., Bromley. Dep. £5. 

Dolgelley R.D.C.—Provision and laying of 
approximately 1,400 lin. yds. of asbestos 
cement pressure pipes, construction of filter 
house and installation of four mechanical 
filters. T. G. Evans, S. Dep. £2 2s. 


JANUARY 22. 

Runcorn R.D.C.—377 yds. of stoneware 
pipes, 9 in. in dia., with manholes and 
appurtenant works, in fields and roadway 
at Five Crosses, Frodsham. A. J. King, E. 
and 8S. Dep. £2 2s. 

Wembley T.C.—Surface water sewers at 
Sudbu Heights-av. and Barham-pk. 
Borough Treasurer, Town Hall. Dep. £2 2s. 

JANUARY 23. 
T.C.—Making-up of Woolgrove- 

ill-rd., Longford. E. H. Ford, 

Dep. £2 2s. 


Covent 
st., off Win 
City E. and 


THE BUILDER 


JANUARY 24. 

Aspull U.D.C.—Scraping and_ electrical 
recoating with bitumen approximately 1,100 
lin. yds. of 3-in. cast-iron water mains. S. 

Ealing T.C.—Making-up Courthope-rd., 
Greenford. C. W. Seddon, B.E. Dep. &1. 


JANUARY 25. 

Birmingham T.C.—Supplying, laying and 
maintaining 41,350 super yds. of machine 
rolled asphalt surfacing, 24 in. in thickness, 
on carriageways in four roads. H. J. 


Manzoni, City E. Dep. £2. 


JANUARY 26. 
Coleraine R.D.C.—Repairs to roads, etc. 
8S. Hezlett, clerk, Clerk’s Office, Workhouse. 


Durham C.C.—23,000 tons, more or less, of 
Penning stone for Birtley by-pass. ose 
Merrett, C.E. and §., 43, Old Elvet,. Durham. 


JANUARY 27. 

Ennerdale R.D.C.—Provision of pipes and 
laying about 1,460 yds. of 6-in. and 9-in. dia. 
stoneware sewer pipes with Stanford joints, 
together with demolition of existing sewer- 


age works at Beckermet. E., Council 
or Cleator, Cumberland. Dep. 
1 Is. 


Spalding R.D.C.—Covering in of approxi- 
mately 350 yds. of sewer, off Thorney-rd., 
Crowland. F. Bernard Saunders, architect, 
8, Herring-la. 

JANUARY 29. 

Luton R.D.C.—Contract No. 1—laying 
mains, for Battlesden water scheme. H. 
Pickering, E., 73, West Parade, Dunstable. 
Dep. £2 2s. 


FEBRUARY 2. 
Omagh R.D.C.—Road maintenance, etc. 
R. Parke, Clerk, Boardroom, Workhouse, 
Omagh. 


FEBRUARY 3. 
Portishead U.D.C.—Repairs to 15-in. sea 
outfall sewer. H. R. H. White, 8 


FEBRUARY 5. 
Feltham U.D.C.—Foul water sewer 
Station Estate-rd. E. and 8. Dep. £1 ls. 


FEBRUARY 10. 

Amersham P.C.—Laying out ‘ King 
George’s Field”? and providing equipment 
for children’s playground at Woodside-rd. 
G. Pratt, C., Bank-bldgs., Whielden Corner. 
Dep. £1 1s. 


Public Appointments. 


JANUARY 22. 
Sherborne U.D.C.—General Clerk. 
Freeman, C. 


in 


in. J. 


JANUARY 27. 
Bexley B.C.—General Foreman in _ the 
Council’s Works Dept. Building Section; 
position subject to review after six months 


| 
2 
E 
k 
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from date of commencement of duties: 
Borough Engineer and Surveyor. 

*East Rding C.C.—Deputy County Archi- 
tect. G. Macdonald, C., Beverley. 

NO DATE. 

*Crown Agents for Colonies.—Inspector 
(Plumber) required by Government of 
Nigeria. Apply, 4, Millbank, S.W.1. 


TRADE NEWS 


St. John’s Wood Station. 

This station, illustrated on page 97, was 
built by Messrs. Patman and Fotheringham, 
Ltd. The facing bricks used were Ibstock 
russet bricks, supplied by the Ibstock Brick 
and Tile Co., Ltd. 


Mr. and Mrs. A. S. J. Elliott. 

Mr. and Mrs. A. S. J. Elliott have received 
many congratulations on the celebration of 
their golden wedding, held on January 1. 
Mr. Elliott, who is F.R.G.S. and managing 
director of Samuel Elliott and Sons (Read- 
ing), Ltd., was past-president and one of 
the founders of the Reading and District 
Building Trades Employers’ Association, 
which is affiliated to the Southern Counties 
Federation of Building Trade Employers. 
Mr. Elliott’s father, the late Mr. Samuel 
Elliott, was a well-known builder and con- 
tractor itt’ Newbury some 40 years ago, and 
had carried out important building contracis, 
one of which was the erection of the Temple 
Bar at Theobald’s Park, Herts, at one time 
the residence of the late Sir Henry Meux. 


Blast-resisting Door and Shutters. 

The appearance of sandbagging, so freely 
used in the protection of doors and windows 
of essential and commercial buildings, is not 
orfly beginning to be derogatory but even to 
constitute a menace to health—matters beside 
which the obstruction of the footpath in the 
black-out is of small account. We are glad 
to note that an alternative form of protection 
has been devised and is marketed by Messrs. 
John Booth (Bolton), Ltd. This takes the 
form of blast-resisting doors and shutters 
which may be used to protect entrance doors. 
windows, basement lights, doors to A.R.P. 
shelters, etc. A typical installation is show:: 
on this page. The force of the blast is 
broken, it is claimed, by the patent face oi 
the door and the major portion of shrapnei 
is deflected. Small pieces of shrapnel cannot 
force their way through the plate. While 
the doors and shutters are of exceptionally 
strong material, they can be easily operated 
by hand. Full particulars are obtainah|: 
from the company at Bolton, Lares. 


. 





BLAST-RESISTING DOORS AND SHUTTERS. 
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CURRENT AND PROPOSED 
BUILDING WORK* 


Banstead.—_U.D.C. to provide in orchard, 
rear Of Council House, accommodation for 20 
cars at £470, and to provide a shelter building. 

Bolton.—Application being made for con- 
sent to loan £12,768 to complete building of 
Crompton Fold junior school. 

Bolton.—Parochial Council and G. A. 
Harper, Church of All Souls, propose recon- 
struction of roof. R. Martin (F.), Diocesan 
Architect, 90, Deansgate, Manchester.—T.C. 
approved warehouse, Peel Mills, Waterloo-st., 
Knowles, Ltd.; boiler-house, High-st., R. 
Watson and Co. (Constructional Engineers), 
Ltd., High-st. 

Bristol.—Heaith Committee agreed to sub- 
mit plans to Ministry for health centre with 
nursery accommodation, Lower Ashley-rd., at 
£24,000. 

Bromsgrove.—R.D.C. approved: Lay-out 
Tardebigge estate, T. and M. Dixon, Ltd., 
Tardebigge; estate lay-out, junction of 
Alcester-rd. and May-la., F. R. Davenport. 

Carlisle—T.C. approved : Offices and flats, 
Chatsworth-sq., H. Foxall, 54, Lowther-st. 

Chesterfield.—T.C. approved: Extensions 
to premises, Docks-walk, off Boythorpe-rd., 
Chesterfield Valet Service; church hall, S:. 
Mark’s-rd., Brampton, Rector and Parochial 
Church Council. 

Chesterfield.—T.C. decided to carry out 
alterations to police headquarters, at £6,000: 

Coventry.—T.C. approved: Secondary 
school for girls, Dane-rd., Corporation; 21 
houses (amended), Cornelius-st., S. Sutton; 
factory (amended), corner of Templar-av. and 
Torrington-av., Motor Packing Co., Ltd.; 
factory block No. 3 (drainage amended), Read- 
st. and West-st., British Thomson-Houston 
Co., Ltd.; social club (amended), Carter-rd., 
Humber, Ltd. ; 26 houses, Ryton-croft, H. C. 
Weller; extension to factory (amended), Tor- 
rington-av., C, Weston and Co., Ltd.; store, 
print room and offices, Lythalls-la., Self- 
Changing Gear Co., Ltd.; boiler house, 
Northey-rd., Webster and Bennett, Lid. ; 
extensions to factory, Torrington-av., A. C. 
Wickman, Ltd.; test house, off Quarryfield- 
la., Armstrong Siddley Motors, Ltd. ; garages, 
Lockhurst-la., Courtaulds, Ltd.; alteration to 
1% block, off Daimler-rd., Daimler Co., 

td. 

Darlington.—T.C. approved : W. S. Hutton. 
Ltd., for Darlington Training College, air raid 
shelters, Elms-rd.; A. C. Lynch, factory, 
Allan-st.; R. Blackett and Son, Ltd., ware- 
house, Weir-st.; P. J. Bartlett, for Boots, 
Cash Chemists, Ltd., air raid shelter, Black- 


wellgate. 
Distington.—High Duty Alloys, Ltd., Red- 
ditch, proposing establishing light alloy 
industry. 


Gateshead.—Cleansing depot prcposed in 
Kyle-rd, by T.C.—Council received consent 
from M.T. to complete section of Sunderland. 
rd., by-pass scheme between West-st. and 
Askew-rd, 

Hemel Hempstead.—T.C. approved two 
shops and houses, Redbourn-rd., for C. V. 
Chilwell. 

Hinckley.—R.D.C. approved additions to fac- 
tory, Stoke Golding. for Hall and Son. 

Kidderminster.—E.C. propose to complete 
new senior schools at MHabberley-rd. and 
Harcott-rd. Architects, Pritchard, Godwin 
ard Clist, Bank-bldgs. 

_ Leeds.—Little Theatre is to be converted 
into shops and offices. Owner is F. R. Evans, 
builder, Leeds. ‘ 

Leeds.—Two tram shelters, to be built 
poenting to plans prepared by City Engineer’s 
ept. 

Lewisham.—B.C. approved: M. E. Ford, 
garage at 202-208, Meadowview-rd., Belling- 
am. 





*See also List of Contracts Open. 

*," In these lists every care is taken to ensure 
that information given is accurate and up 

to date, but it may occasionally happen that, 

owing to building owners taking the responsibility 

of commencing work hefore plans are finally 

approved by the local authorities, “ sed ” 


Works at the time of publication have been 
actually commenced, 
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Liverpool.—T.C. approved proposal to sell 
land off East Lancashire-rd. for factory. 

Lymm.—U.D.C. approved plans for ware- 
a Warrington-la., Agden Salt Works, 

td. 

Maidstone.—T.C. approved extension to 
Cox Bros. sawmill, Lower Stone-st. 

Merton and Morden.—U.D.C. to obtain 
tenders for fencing works, estimated to cost 
£188.—Plans passed: Splendor Lamp Co., 
carpenter’s shop; H. Teale and Sons, office 
building, Garth-rd. 

Morley.—T.C. approved : W. and E. Jack- 
son (Morley), Ltd., alterations to warehouse 
and offices, Peel-st. Mills; H. Booth and Sons, 
Ltd., extension to mill, Moorhead Mill, 
Gildersome; canteen and cloakroom to tem- 
porary office accommodation, Yorkshire Elec- 
tric Power Co., King-st., Drighlington. 


Newcastle-on-Tyne.—W. and T. R. Milburn, 
17, Fawcett-st., Sunderland, prepared plans 
for alterations to ‘‘ Prince of Wales ”’ p.-h., 
Shields-rd., for J. Thompson.—Alterations to 
be made at ‘‘ Clock Hotel,’’ Buckingham-st., 
for J. Deuchar, Ltd., to plans by Hethering- 
ton and Wilson, 52, Westgate-rd.—Amended 
plans prepared by F. Marshall Dryden, 6, 
Market-st., for hotel, Silver’ Lonnen, for 
Alexander Deuchar, Ltd., Lovaine-pl.—T, A. 
Page, Son and Bradbury, 75, King-st., South 
Shields, prepared plans for laboratory in 
Turner-st., for J. Dampney and Co., Ltd.— 
G. E. Leatherland, Ltd., St. Andrew’s-st., to 
build banana warehouse in Sidgate-st. to plans 
by J. Walton Taylor and Sons, St. John-st.— 
Plans approved for ambulance garage at 
General Hospital, Westgate-rd., for City 
Council; architect, J. F. C. Solomon, City 
Estate and Property Surveyor. 

Newport (Mon.).—Parliamentary and Im- 
provement Committee recommend T.C. to 
apply for permission to complete whole of civic 
centre scheme. Architect, T, Cecil Howitt, of 
Nottingham. 

Portsmouth.—T.C. approved: Brickwood 
and Co., Ltd., alterations to the ‘‘ Good Com- 
panion’’ P.H., Eastern-rd., Milton, and the 
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‘** White Hart ’’ p.h., Kingston Cross, North 
End; Airspeed (1934), Ltd., office accommo- 
dation, The Airport, Portsmouth; R. J. 
Winnicott, social centre for service men, High- 
st., Cosham. 

Preston.—T.C. approved : P. A. Baines and 
Son, Ltd., for Atkinson Lorries, Ltd., works 
premises extension, Marsh-la.; G. G. Baines, 
for English Electric Co., offices and works ex- 
tensions, Strand-rd. 

Rotherham.—T.C. approved: Works can- 
teen for W. H. Booth and Co., Clough-rd. 

Rowley Regis.—E.C. propose to complete 
extensions to Beeches-rd. school. 

Scunthorpe.—Lindsey Standing Joint Com- 
mittee decided to approve in principle carry- 
ing out of scheme for provision of new police 
buildings and courthouse at Scunthorpe, 

Sheffield.—T.C. approved : X-ray room and 
offices, Vulcan-rd., Hadfields, Ltd.; two 
houses, shops, garages, etc., Baslow-rd. and 
Milldale-rd., C. A. Thompson; joiner’s shop 
and timber store, Stalker-walk, and meeting 
room, Baslow-rd., Sheffield and LEcclesall 
Co-operative Society, Ltd. ; extension of paper 
warehouse, Infirmary-rd. and Montgomery 
Terrace-rd., W. C. Page; garage, Silver-st. 
and West Bar Green, Watch Committee; oil 
and cylinder stores, Sheffield-rd, Tinsley, 
Tinsley Wire Industries, Ltd.; factory and 
offices, Worthing-rd., Strong’s British Twist 
Drill Co., Ltd.; additions and alterations, 
Staniforth-rd. and Gainsford-rd., Darnall 
Horticultural. and Floral Institute, Litd.: 
workshop additions and air raid shelter, Rock- 
ingham-st., Moore and Wright, Ltd.; work- 
shop extensions, Carbrook-st., Wr... Jessop 
and Sons, Ltd.; rest room, Albert Terrace- 
rd., Royal Infirmary ; additions to filter house, 
Meadow Hall-rd., English Steel Corporation, 
Ltd.—Culverting of Car Brook in Carbrook 
recreation: ground, by T.C€., at £2,500, for 
Parks Committee approved. 

South Shields.—T. A. Page, Son and Brad- 
bury, 75, King-st., architects for rebuilding 
Scarborough Spa Hotel. 

Stretford.—T.C. approved: Boiler-house, 
Trafford Park-rd., Stretford and District Elec- 
tricity Board; extension, Westinghouse-rd., 
Metropolitan Vickers Electrical Co., Ltd. 

Taunton.—T.C. approved : additions, ‘‘ Sun 
Inn,”? Canal-rd., and reconstruction, ‘‘ Vic- 
toria Inn,’’ East Reach—Starkey, Knight and 
Ford, Ltd. 

Uttoxeter.—R.D.C. received 
erect 20 agricultural houses. 

Wakefield.—T.C. approved: Newbald and 
Hartley, repair shop in Field-pl. for Wake- 


sanction to 


| field Borough Co-operative Society, Ltd. ; 


J. Percy Firth, extension to existing premises 


# in Henry-st. for J. C. Waterhouse, Ltd. 


Wallsend.—Plans by Hetherington and 


. Wilson, 52, Westgate-rd., Newcastle-on-Tyne, 


approved for alterations to ‘‘ Dock Hotel ”’ for 
W. B. Reid and Co., Ltd., Newcastle-on-Tyne. 


# -—Plans to be prepared by B.E., for mortuaries 


—— school, and Western school playing 
eld. 

Wembley.—T.C. to provide 500 chemical 
closets, at £1,422.—Application to be made to 
M.H. for loan sanctions for surface-water 
sewer, Forty-la. and Bridge-rd., etc. ; soil and 
surface-water sewers,. Woodcock-hill; surface- 
water sewer, Church-la. and soil sewer relief 
overflows; surface-water sewer, rear of Law- 
rence-cres.; surface-water sewers, Sudbury 
Heights-av. and Barham Park, and soil sewer 
relief overflow.—£436 15s. approved for hut 
at Barnhill-rd.—B.E. and 8. to arrange for 
commencement of work upon installation of 
heating and lighting points in 35 wardens’ 
posts.—Plans passed: G.E.C., Ltd., exten- 
sions, East-la. 

West Lancashire.—R.D.C. made application 
to M.H. to borrow further sum of £4,000 to 
complete sixteen houses at Banks. 

Wolverhampton.—T.C. approved: A. Fallon 
and Sons, Ltd., Church-In., extension to fac- 
tory; T. Preston, Zoar-st., factory; A. 
Bellamy and Co., Hospital-st., extension to 
factory. 

Worksop.—Miners’ Welfare Central Fund 
Committee, Romney House, Tufton-st., 8.W.1, 
proposes pithead baths at Shire Oaks Colliery 
for 1,080 men. 
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114 THE BUILDER 
RATES OF WAGES IN THE BUILDING TRADE 
AS AND FROM Ist DECEMBER 1939, 
[Every endeavour is made to ensure accuracy, but we cannot be responsible for errors] 
| | | j " 
Crafts- | Lab- | Crafts-  Lab- Crafts- | Lab- Crafts-} Lab- 
men. | ourers. | | men. | ourers. | | men. | ourers. men. | eurer 
Aberavon ........ | 1/8 1/3} || Clitheroe ........ | 1/8 1/3} || Isle of Thanet ... ' 1/6 {| 1/12 | Saxmundham...... 1/4 1b 
Aberdare.......... | 1/8 1/3} || Cobham (Surrey) ..| 1/7 1/24 || Isle of Wight ....} 1/5 1/1 Scarborough ...... 1/74} 1/2; 
Abergavenny ...... | 1,74 | 1/23 | Colchester ......../ 1/73 | 1/22 || Keighley ........ | 1/8 1/3} | Scunthorpe........ 1/8 1/3} 
Abingdon ........ | 143; 1/2 |} Colwyn Bay ...... Beery: 1/23 || Kenilworth ...... | 1/8 PSE OG soc ic 5 3 os5008 18 1/3! 
Accrington ........) 1/8 1 at Congleton ........ 1/73 | 1/23 || Kettering ........ 1/74 | 1/22 | Sevenoaks ........ 1/463; 12 
Aldeburgh ........ | 1/43} 1/08 || Coventry.. ....... 1/8 1/3} || Kidderminster ....; 1/74 | 1/22 || Sheerness ........ + 2d] I/ 
Aldershot ........{ 1/6! 1/2 |i Cranbrook ........ 1/6 | 1/18 || King’s Lynn ...... | 1/6 | 1/12 || Sheffield.........: 1/8 | 1/3; 
PUI 5 oc s-0.0% 5 | 18 1/3} || Cranleigh ........| 1/6 1/12 |; Kirkham ........ 1/8 AySF UN -Oipley ow. ns os ors 1/8 1/3! 
Alnwick .......... | 1,73 | 1/23 || Crawley .......... 1/6 L/it | Mmowle ...,...... 1/74 | 1/22 |, Shoeburyness 1/74} 1/2: 
— Pee : .. iat aa fol en Re he te : A 4 i my ame atten wis hee : os iat | anon ee Ne. ia : a 
Kets buc @sscoee 2 errs eamington ...... | Shrewsbury ...... 5 
Amersham ........ | 1/64| 1/2 || Crowborough...... | 1/6 1/12 Sontioeoond Aprne tai 1/2} || Sittingbourne. ..... 1/6 1/13 
Ammanford ...... i 1/8 1/3} || Cuckfield.......... | 1/6 ERAN ORIG i5co.c55.cie snes | 1/8 1/3} |, Skegness .......... | 1/7 1/25 
Andover .......... | 1/6 1/12 || Darlington ........ | 1/8 1/34 || Leicester ........ 1/8 1/3} || Sleaford .......... 1/634} 1/2 
t 
aeaer paninatio | a4 | ca an pbx cecal | 1/8 1/3} oe Buzzard .. 4 d/l | a De edge ia, Het 
REY 16 | | Daventry ........ 1/6} | 1/2 || Letchworth ...... / /2_ || Southampton ... / 1/23 
PRPS | 1/6 BIEe WR. oc onic on’ mans | 1/6 5708 © TE oc 0 ne sces css 1/6 1/1z || Southend-on-Sea ..} 1/73] 1/23 
Ashby-de-la-Zouch | 1/64] 1/2 || Denbigh.......... | 1/64 | 1/2 || Lichfield ........ 1/7 1/24 || Southport ........ 1/8 1/3} 
Ashford (Kent) . 1/6 1/18 || Derby. .......... i 18 1/3} || Lincoln .......... 1/8 1/3} | South Shields...... 1/8 1/3: 
yore (Middlese x) nt ist | omens [ae seinen “< 1/44 1/03 sennneen a ‘al iO = | bone 4 Yaa. ins set 
ington ........ ' ewsbury ........ | If 1/3 iverpool ........ '$§1/ | Stafford .......... [2% 
Ashtead «oo... | 1/8 | 134 | Didcot 2100001: | a) eee 1/1 1/24 | Staines 0.0.0... wa | 1.21 
n-under-Lyne | MR Gkaspwecike ake ' 1/48] 1/04 |] Lianelly .......... 1/8 /3$ || Ord. .......+6 / 1/23 
Aylesbury ........ 1/6 1/12 || Doncaster ........ | 1/8 1/3} || London— Stevenage ........ 1/63 | 1/2 
Aylsham’ :....... 1/5 | 1/1 | Dorchester ........ | 1/5§*| 1/1} | 12m. radius ....) 1/9$*| 1/43 || Stockport ........ 1 | 1/3; 
ont aN Va i: 7 Dering Ase oe | eg : i . 12-15 m. radius 1 et 1 i a ~ a: 8 sa ‘3 : (3 
seseccce ee a ong Eaton ......} 1/8 1/ ~iren 4 
BATAMOG icsccwes 1/8 1/34 Dovercourt........ | 1/6 1/12 eee Re hee a 1 8 1 ‘at Stourbridge ...... 1/74 | 1/23 
B 1 4 
arnstaple ........ 1/6 /1Z |! Driffield .......... | 1/6$| 1/2 || Loughborough ....| 1/8 | 1/3} || Stourport ........ 1/7$} 12% 
Barrow-in-Furness..| 1/8 | 1/3¢ || Droitwich ........ | 1/74] 1/28 | Louth ............ 1/63 | 1/2 || Stowmarket ...... 15 | 1 
Peeamer*"- a Vt 8 ee 1B) 188 || Lowestoft ........ 176) 1/8 col aa nae 
eeewee Myc sede wt t Re ee Cee eeeeeeeee - 
DRE Saunssiew sass 1/74 | 1/22 || Durham i i 1/8 1/3} Ma ws fiel 7% 1 = Sunderland. ....... 1/8 1/3} 
Batley 1/8 1/3} | acclesfield ...... 1/74 /2% Sutton C ‘ 
teseeeeees Eastbourne........| 1/7 | 1/24 || Maidenhead ::....| 1/64 | 1/2 || Sutton Coldfield...) 3/8 | 1/3) 
Beaconsficid eeccee 1 /64 1/08 E. Glam. (Mon. Val. i) 1/8 1 /34 Maidstone 1/63 1/2 Swaffham ........ ] /AR 1/04 
OCCHES +. 6--+ se. 1/4} i East Grinstead . 1/6 1/12 || Malvern .......... 1/64 | 1/2. || Swanage.......... 16°) 1/8 
a ee aa ey 1/ad || Edenbridge. ....... 1/6 | 1/12] Manchester ...... EY ge 3 gee a. ae 
oes yaaa 74 | 1/28 db ssprees tear | Li a eae yaa paisa i. ee nanan Rone nae : : = He d 
So @eseeeoaenesoe! e. eeeevevee PUM wee ween 
eee ll ioe eviiee : (6h ia sate peereer es : att : (et cope ERE 1/5 1/1 seenien Peek as a 1/6 1/1} 
- or EXMGUED— 0:4 6.6.62: ‘6 / DRRRPELO: (6:5 ci6 <is:00/s% 1/6 1/13 || Tenterden ........ 1/6 1/12 
Bideford . -........ a i. i Fakenham ........ | 14 | 1/1 || Market Harborough} 1/7 | 1/24 || Thames Haven ....| 1/8 | 1/3) 
Billericay DW svcees 1/54 | 1k Falmouth ........ a: Uk PU lee 1/64} 1.2 || Thetford.......... 1/53} 1/1} 
ome | 176. | 17ig || Fateham ........ 1/7 | 1/24 || Melton Constable ..} 1/4$ | 1/03 || Thorpe Bay ...... 1/7} | 1/23 
Birk = Ay ete '$§1/10 qj Faversham ........ | 1/6 1/13 || Melton Mowbray ..| 1/7 1/24 || Todmorden........ 1/8 1/3} 
Birmi oem owe cae | 1/83 4 1/3} Felixstowe ........ t ag 1/24 PAOPUIGE 6.5 6:05 ws.s.0ie 1/8 1/3} Tonbridge ........ 1/63 1/2 
Bishop Auckland ..| 1/8 | 1/34 | Filey +2 -+-+ +000. ewe eae gn .< = ag ese chat 14 oie oH 
: os ‘leetwood ........ 1/3 iddleton ........ /8 / Senet e S910 9 6 0:08.48 
Blockburn | 17a | Lag || lint wee oe, | 178 | Y/at || Middiewien”“22.2.: 1/74 | 1/28 || Trowbridge. ....... 1+) if 
oe res 1/8 | 1/at || Folkestone . -.-. | 1/6 | 1/12 || Milford Haven ..../ 1/64] 1/2, || Truro ............ ei 24 
~ na beeen ees i. 1/3 Frinton-on-Sea ....| 1/6 1/1% || Morecambe .... ..| 1/8 1/3} || Tunbridge Wells 1/63} 1/2 
eee? a | aaa Eeeme ....---- | 1/5*| 1/1" || Morley............ 16 | S00 tte ....;. 163} 1/2 
Bolton............| 18 1/3} sp cts | Li 1/24 rene sO E * 4 ie Uttoxeter ........ 1/64} 1/2 
Bournemouth, ..... 1/7 1/24 || Gateshead ........ / 1/34 || Nantwich ........ Wakefield ........ 1/8 1/3} 
| = || Gillingham (Kent)..| 1/7 | 1/23} Nelson .......... 1/8 | 1/3% | Walsall .......... 1 1/3 
Bracknoll 0... | 8 | 3A Glossop... | 108, | Tak | ewaehnrlrens ig | 1/28 ee rt ve | ual 
eece «= st * oucester ........ / /23 CWDUTY. 20+. -- ove i / -on- Naz, 
jen stock 1/6. 1/18 Godalming ........ 1/6 | 1/1% || Newcastle-on-Tyne | 1/8 | 1/3% ag He we wpe 1/74 1/34 
eg ee aes RII oc sore.stsic aioe | 1/8 1/3} || Newcastle-u.-L.yme | 1/8 1/3} Fass “egies + 
nl 17g | 1/28 Gosport 1/74 | 1/23 || New Forest 1/5 1/1 by rminster ...... 1/5 YY : P 
Bridgwater ......| 1/64) 1/2 | Grantham s.......| 1/t | 1/8 || Newmarket 21...) 176 | 148 |) Warwick 000) a8 | 1 3b 
Brighouse ......... 1/8 | 1/3} || Gravesend ........ | 1/74] 1/28 || Newport, Mon. ....) 1/8 | 1/3t || Wellingborough 1/74} 1,28 
Brighton 1/7 1/23 Great Yarmouth ..' 1/6 1/1} || Newport Pagnell ../ 1/6 1/13 Welwyn .......... 1/7 1/24 
Bristol............; 1/8 | 1/3} pe and prs Sacre : 2 ial a sees 7 iat Welwyn Gar. City..| 1,8 {| 1/3} 
: \ uildford ......... 1/6 | 1/13 || Norwich.......... , 
proniistalrs.«+-+++-| 3/8 | 1/98 || Guilsborough ...... 1/64 | 1/2 || Nottingham ...... ie | ile | Geek 
Buckley .......... 1/8 D732 1 SERRA ~ «5 5:5 55:0.55 1/8 1/3} || Nuneaton ........ 1/8 1/3¢ || Westcliff-on-Sea 1/73} 1/22 
Bungay ....:.....| 1/4 | 1A} || Hanley .......... 1/8 | 1/3} || Oakham.......... | 1/64} 1/2. || Weston-super-Mare | 1/7 j 1 23 
Burnham-on-Crouch| 1/43] 1 /03 ————— steers a : po a. eee ceceee : . . iat anes Raesare ae 1/7 : it 
Alle pele: | arrogate ........ 8 f IPR ween { re ee 1/53” 
ca on aaa es vat Hartlepool ickaih | 18 1/3 Oxtord ..... a 1 ay Witily ..+-0..... 1 i 1/2 
gta Trent ..| 1/8 1/3} || Harwich ..........| 1; /1z || Oxted ............ Whitstable ...... 1/6 1/12 
es 1/8 | 1/3} || Haslemere ........ | 1/6 | 1/2 || Paignton ........ 1/74 | 1/28 || Widnes .......... 1/8 | 1/3} 
ber St. Edmunds 1/53 | 1/1} || Hastings ........ | 1/6 1/12 || Peterborough ....| 1/74 | 1/22 || Wigan .......... 1/8 1,3} 
= eae aa | 1/74 | 1/23 || Hatfield .......... 1/74 | 1/22 || Plymouth ........ 1/8 1/3} || Wigton .......... 1/63 { 1/2 
Byfienk .....05... | 1/6} | 1/2 || Haywards Heath ... 1/6 1.12 || Pontefract ........ 1/8 1/3} || Willington ........ 144i 1/% 
Cambridge ........ 1/7 | 1/23 || Hednesford........ | 1/78 | 1722 || Pontypridd........ 1/8 1/3} || Wilmslow ........ 1/8 1/3 
Canterbury........ | 1/6 1/13 — meementenn. = es } a oda eeeses mn iat Winchester .. .... 1/64 _< 
MEL, . sc .nnesss | 1/8 | 1/3} || Henley-on-Thames | 1/ ! ortsmouth ...... / Windermere ......| 1/64} 1/ 
CD 54-00 hs | 1/8 1/3} || Hereford ........ + 2,0 27a 8 Beeeten...........05 1/8 1/3} || Windsor .......... 1/7 1/23 
Carnforth ade es 1/8 1 Bs Hermie Ray ......<. = 16 1/13 |} Pulborough ......} 1/6 1/12 || Wisbech ......:... 1/53} 1/14 
Casticford ........ | 1/8 1/3} a Kot eee ai ze ia 1/at — Seictotcen : my : - F be saceary Sie Eee : LF : a é 
Caterham ........ 1/8 1/3 eysham ........ ! / LL a re / i “2 See 
Ro 8 ok \ see 1 SS by Mitchin~........ igs | 1/63 | 1/2 Redditch (Northe rn) 1/7 1/2} |} Wokingham ...... 1/6 1/18 
Chatham.......... | 27 1/2} Senn Ik} Scice a | at a Ee 1 (3 : ae 1/8 at 
Chelmsford ...... |. a77 1/23 olt (Norio veel / Epon sieterawistese se 1/6} / Woodbridge ...... 1/53 / 
Cheltenham ...... 1 He Oe” Sea | 14 1/12 || Rochdale ........ 1/8 1/3} || Worcester ........ 1/73 | 1/22 
Chepst 1/7 1 iat Horsham i/6 1/12 || Rochester 1/7 1/24 || Workington 1/64 | 1/7 
COREE: 7 | 1/23 || Horsham..........; 1/6 | 1/12 || Rochester ........ rkington ...... 
hastiey emesate 1/7 1/2} || Horwich .......... 1/8 St eee 1/8 1/3} |; Worksop ........ 1/7} |} 1/2% 
hher oss wo octs | 1/8 1/3} || Huddersfield ...... 1/8 1/3} || Saffron Walden ..} 1/5 1/1 Worthing ........ 146 1/12 
Chesterfield. ....... | 1/8 TS "Sere 1/8 1/3} || St. Albans ........ 1/74 | 1/23 || Wrexham ........ 1/74 | 1/22 
Chichester ........ 1/6 1/1} || Hunstanton ...... 1/5 1/l_ || St. Helens ........ 1/8 1/3} || Wroxham ........ 1/54} 1/12 
ET concen ces 1/8 1/3} || Huntingdon 1/53 | 1/11 || St. Neots ........ 1/5 1/1 || Wycombe ........ 1/43| 12 
Cirencester ........ 1/54*) 1/1} || Ilfracombe ........ 1/6 1/12 || Salisbury City ....| 1/5*| 1/1. || Wymondham 1/5 1/l 
Glactom -..i..0.-. 1/6 1/1% || Ingatestone ...... 1/6} | 1/2 || Salisbury Plain ....| 1/7* | 1/23 || Yeovil .......... 1/64| 18 
Cloveleys....<.+.-..- 1/8 1/3} | Ipswich .......>.. 1/74 | 1/22 |' Sawbridgeworth ..| 1/63! 1/2 |! York ............ 1/8 184. 





























* Painters ld. less than oT Craftsmen. 


} Painters 4d. less than other Craftsmen. 
Tradesman’s I abourers 1/42 Navvies and General Labourers, 1 /4}. 
§ Joiners, Phelan: Bricklayers, Tilers and Masons receive 2/- per week or 4d. per day Tool Money. 
For Building Trade Wages in Scotland, see page 116. 


¢ Plasterers 1/11. 
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PRICES CURRENT OF MATERIALS* 


Note: Owing to the exceptional circumstances which prevais at the present time prices of materials should be confirmed by inquiry. 
The softwood prices are the maxima established by the Timber Control Department. 
At present linseed oil and genuine spirits of turpentine can only be supplied in cans in small quantities. 
Lead can only be obtained for Government or A.R.P. work and urgent repairs. 


2 BRICKS, &c. 
elivered to site, City and * Central Area, 

Full Lorry Loads. 4 ad 
Best. Stocks” Sag amiss Gclaaiue dsaAaanueeeene Rees 
Second Hard Stocks 4 8 0 


Per 1,000. Delivered at London "Goods Stations. 
King’s To sites 
Cross in W.C. 
Station. District. 

per 1,000. per 1,000. 

a - a 

50 6 

50 «6 

52 6 


23 in. Phorpres. 


DROME MORE 68S ex ciiesceciadtia 
OGMPAE DONS. 6's cod ccnccnscuccvses A&M 
Keyed bricks ... adtenecce Me 
Cellular Keyed bricks’... ........... 48 
Rustic bricks ... giee aa 











Or 8 09 BO OO 09 0 OD 
2 
te 
o 


Cellular Rustic bricks ae er at #66 *70 6 
We pulinO8® . «. «- +s Sab ceoeaccea) (3m 68 6 
bo err ae 06 *70 6 


Sandfaced bricks. |... :. 75 6 
* Subject to a special discount of 2s. "per 1,000 ft. 
accompanied by order for Pressed. 3. d. 
White Midhurst Facing Bricks ner 
TRMMMBD UIE Soc hac oc welan ob ue once 06 3 
Best bine Pressed Staifs . . esau ae warecien eso 8 


tad 
oe 


MNO OO Go co grec ciiakecccceadese: (SG 
Blue Wire Cuts... ... POE OEP tp ee Pre 7 4 0 
Best Stourbridge Fire Brick :— 

25 ime. vc eceoe 2 15 0 wie. 2 sshue 815 0 


GLAZED Bricks— 
Best. White Ivory D’ble Str’tch’rs . . 32 10 0 
and Sait Glazed D’ble Headers .. 29 10 O 
Stretcher. .....24 0 O Oneside &twoends33 10 0 
Headers ........23 10 U Twosides &oneend34 10 OU 
ullnose Splays and 
and 4tin. Flats 30 10 0 Squints ........31 0 0 
Second Quality, £1 per 1,000 less than best. Cream 
and buff, £2 extra over w ‘hite. Other colours. Hard 
Glaze, £5 10s. extra over white. 


PARTITION SLABS. 
Delivered London Area. 
‘‘ PHORPRES ”” HOLLOW PARTITION BLOCKs. 
2” per yd. sup. 2 3 = per yd. sod 3 
= . a 2 6 5 aoe 
” CLINKER amiadion , 
2° per yd. sup. .. 1 6 A per yd. wel 
24° ” ” 1 8 ” 
CRANHAM A Corra. 
¢ ” per yd. ied <u & 0 3” per yd. sup. .. 
3 ° 


92° 


top wr 


4” 
” “HEMPSTEAD—KEYED Two SIDES. 
bh ep ap fame 2 6 ibe eye ee 
MM iS SEE des SF wzext 
SAND. 
Per yard super d/d. Free on site, London. 
Thames Ballast.... 7 9 per 7 


co NO *O FO 


ow ew 


delivered 

2 miles 
-radius . 

Paddington. 


WS PANN ceicace € Sw & 
DiS ccescc a Sas ss 
Washed Sand eoee 10. 9 ” 
Zin. Shingle .... 8 0,, ,, 
Zin. Broken Brick 12 0,, ,, 
Pan Breeze ...... 8 35 


CEMENT. 

Best British Portland Cement. Standard Specification 
delivered London Area in jute sacks (11 to ton), or ae 
bags (20 to ton) free (non-returnable) :— £ 
4 ton loads and upwards site........ Perton2 5 
5 Gomn:t0: 4 Gl BO 6 oc ck cs. 0s cece eesscceceos S 
Alongside Vauxhall in 80-ton a Sir ciests /2 2 
** Ferrocrete " Rapid ta Cement :— 

4 ton loads and upwards site ................ 211 
De Oe I 6 bie 0c.c8 06. cp stance decoees % 14 
Alongside Vauxhall in 80-ton lots......... 2 8 
Stores in Reserved Bins at Works Ye ton extra. 

Nore.—Jute sacks are charged 1s. 6d. each and credited 

Is. 6d. nett, if returned in good condition within three 

months, carriage paid. 

“* Aquacrete” Water Repellent, “‘ Blue Circle ” 

Cui, 30/- per ton extra on ordinary ‘Blue 

Circle” Portland Cement prices. 

“Colorcrete ” Nos. 1 and 2 Coloured Rapid 

Hardening ig —, m — t. 

bags free (non-returnable) in n 

CS on upwards site ........ 

** Colorcrete,” not rapid-hardening, in 1-cwt. 

paper bags free (non-returnable), according to 

colour, from £7 to £15 10s. per ton. 

* snowcrete " White Portland Cement in 

1-cwt. paper bags free (non-returnable) 

I ton on upwards site . - 815 0 

Super Cement (Waterproof) ‘paper bags’ free 315 0 
Roman Cement £6 15 Keene’s Cement, White 5 10 0 
Parian Cement £5 10 Pink 5 2 6 
Cementone Colours for cement according to tints per cwt 

from £2 16s. Od. 


@ 


Soo aco 


PLASTER. 
£ a. & £. a 
Coarse, Pink .... 3 0 © Sirapite,Coarse.. 310 0 
a 1810. 9 »  Finish., 318 0 
ee oe 
Super Carbo .... 2 7 6f 4-tonloads andover London 
Carbo Setting.... 212 6 Area, paper bags free. 
Best Ground Blue Grey Stone Lime 2 2 


Lias Lime .... 117 6 Chalk Lime ..., 2 2 
Granite Chippings 1 5 O Hairpercwt ..2 7 6 
NoTE.—Sacks are charged 1s. 9d. each, and credited 

1s. 6d., if returned in good condition within three 

months, carriage paid. 

S-ourbridge Fireclay in sacks 37s. per ton at rly. dep. 

STONE. 

BaTH STONE.—Delivered in railway trucks at 
Westbourne Park, 2 yg ang G.W.R., or 
South Lambeth, G.W.R., per ft. cube .... 

BEER STONE—RANDOM BLock— 

Free on rail at Seaton ‘Station. .per ft. cube 2 3 

Delivered free on rail Nine Elms, S.R. _,, 3 1} 

Selected approximate size one way, 1d. per 

cubic ft. extra, selected approximately 
three sizesor for special work, 3d. per 
eubic ft. extra. 


PORTLAND STONE— 





Brown Whitbed, in random blocks of 20ft. s, ad 
average, delivered in railway trucks at 
Nine Elms, S. Rly., South Lambeth 
Station, G.W.R., and Westbourne Park, 
Paddington, G.W.R., per ft. cube. ...... 4 5 
Do. do. delivered on road waggons as above 
stations, per ft. cube. . is ue Oaceee 4 6 
White basebed, 3d. per ft. cube extra. 
NoTEe.—ic. per ft. cube extra for every ft. 
over 20 ft. average and 3d. beyond 30 ft. 
HoPpTon-WooD STONE— 
F.0.R. Quarries, Wirksworth, Derbyshire, 
Random blocks from 10 ft. and over P.ft.cb. 14 0 
SAW CWO BA occ c0c0 0g solcesescecscsss 2-6 
Hopton-WoopD STONE— 
Sawn three or four sides. . 27 9 
YORK STONE, BLUE—Robin Hood Quality. 
Delivered at any Goods Station, London. 
6 in. sawn two sides landings to sizes (under 
30 ft. super) ...... ooo perft.super 5 0 
6 in. rubbed two sides, ditto :: 99 5 6 
3 in. sawn two sides slabs (ran- 
Gom sizes) . 2. sce. ” 2 33 
2in. to 24 in. sawn one side slabs 
(random sizes) (paving) ...... - 1 6 
ein. 10.2 10, GIG. 06. ccne.es:0 + 1 3 
Harp YorK— 
Delivered at any Goods Station, London. 
Scrappled random blocks. .......perft.cube 6 3 
6 in, sawn two sides landings to sizes (under 
40 ft. super) . pecceceeeperft.super 5 14 
6 in, rubber two sides, ditto ..... ¢ & 
4 in. sawn two sides slabs (random 
CONF cidecurcadeavaniosvaes ‘a 3 13 
Sin. ditto ditto ........ 2 5 
2 in. self-faced random flags . . Per yd. "super 7 6 
CAST STONE. 
Delivered in London are in full van loads, per ft. 
cube: Plain, 7s. 6d. Moulded, 8s. 6d. Sills, 10s. 0d. 
HARD WOOD. 
1 INCH AND UP THICK. 
Average price for prime quality. £ 2, a. 
Dry Austrian Wainscot, per ft. cube...... 017 O 
Dry American and/or Japanese Figured 
Oak, per ft. cube. . .10 Oto0 12 6 
Dry American and/or Japanese | viain Oak, 
per ft. . 1l 6 
Dry sq. aun Honduras. Mahogany, per "ft. 
cube. . - O11 O 
Dry log- cut Honduras" “Mahogany, ‘er it 
cube. . ehens 0016 0 
Dry Cuba Mahogany, | per ft. cube. . 018 O 
Dry Teak, per Ki. CDG oc cecccccaccocsecses O14 @ 
Dry American Whitewood, per ft. cube...... 010 6 
Dry Australian Walnut, per ft. cube. we O2e-C 
Dry Queensland Silky Oak, per ft. cube.... O11 0 
Dry African Mahogany, per ft. cube . os O16 6 
Dry African Whitewood, per ft. cube. . 0 8 0 
Dry English Wainscot Oak, per ft. cube. . 016 0 
Best Scotch Glue, per cwt.......... 3.0 0 
Liquid Glue, per ewt. = a 7° "0't05 10 O 
SOFT WOOD. 
GOOD BUILDING DEAL. 
Inches. Per stan. Inches. Per stan. 
© SOE cckwscc- Sa £31 10 
ae, ae Ot ee ee 38 10 38 10 
36 Se; 35 10 38 10 
4x 7. 35 10 37 10 
3 x 8. 32 10 37 10 
ay oe 31 10 30 0 
2ix 7... 31 10 30 0 





Having secured 
the Confract— 


about the 
Scaffolding! 


What 
Steel 





SCAFFOLDING 


For the lowest Prices 

apply to the Oldest 

Firm in The Scaffolding 
Trade. 


The British Steel Scaffolding Co. 






STEPHENS & CARTER LTD. 


731-761, HARROW RD., N.W.10. 


Telephone No. Ladbroke 1191 (6 lines). 
















PL — —_— 


i Seer - £39 10: 
PLAIN EDGE FLOORING.” 

Inches. Per sq. Inches. Per sq. 
3, cooreee mae Tedatie e466 cnc. > See 

fT Raa Bis doce cocacce . Se 
Bore icin hatte ie. of.< See 

TONGUED AND MATCHING (BEST) 
GROOVED FLOORING. Inches. Per sq. 
Inches, Per sq. re ene” i 
Pa TE ein oor ee 
Wiidda ics cowering a ee A eae 29/- 
Bia ae gercntccnet Gals 


Ins.  BAPPENS. s. d. SAWN LATHS. 8. d 
2x2 per100ft. 2 9 Per bundle...... 2 6: 


SLATES. 
First quality slates from Penrhyn or Portmadoc. carriage 
paid in full truck loads to London Rate Station. Per 
1,000 actual. 


£ Ate @. s «.¢ 
Mhyit .c @& 5° 0 1by10.... 1610 @ 
22by12 .. 26 5 O 1hgS 2... We © 
22 by 11 it) ae oe 16by10 .. 14 7 6 
ais .. @ 20 16 by 8 <. a ee 
20by10 .. 215 OU 
TILES. 


Delivered at London rate stations in full truck loads 


of not less than 6 tons. .. .. .c cece cc cece ore Per 1,000. 
f.o.r. London. 

Best machine-made tiles from essai or 
Staffordshire district. .. 2... ce cece cece’ £4 2 6 
Ditto hand-made ditto, seeunveeae 417 6 
Ornamental ditto . Pacaavine 5 2 6. 
Hip end valley tiles . Hand- made . 0 8 6 
(per dozen) | Machine-made. . 8 U 


METALS. 

JoIsTs, GIRDERS, &C., TO LONLON STATION PEX TON— 
R.S. Joista, cut and fitted .....ccccccces £16 DO 0 
Plain Compound Girders . Gritavescse see ce 

Stanchions ............ 21 0 0 
In Roof Work . . @& O 0 

NoTE.—These prices “are “for standard ‘pieces and not 

special pieces of an awkward nature. 

MILD STEEL ROUNDS.—To London Stations, per -™ 


Diameter. £ gs. d. Diameter. S & 
5 pee fs in. tozin... 15 2 6 
% in.. eee 1512 6 €in., to 2Z in. 1412 6 


WROUGHT-IRON TUBES AND FI IPTINGS— 

(Discount off List for lot of not less than £10 net value 
delivered direct from Works, 24 per cent. less above 
gross discounts, carriage forward, if sent from 
London Stocks.) 

Standard Wrot. 


Mild Steel Tubes. Standard Standard 


and Tubulars. Flanges. Fittings 
Sizes. Sizes. Sizes. 
tin. to jin. din. to 2in. jin. to 2in 
o/ 9, o/ 
/O °o 4/0 0 
Gis cccwn, a 65 624 58} 
Water 5... 57 625 625 55 
Steam...... 533 58} 51} 5 
Gal, gas .... 50 55 51} 48} 
Galv. water 45 50 43} 43} 
Galv. steam 38} 43} 383 40 


C.I. HaLF-RounD GUTTERS—London Prices ex Works. 
Per yd. ir 6 ft. Angles and Stop. 








lengths. Gutters. Nozzles. Ends 
Miles saccade esnaas ced 1/23 | Figs 4d 
Seon soe ca Set 1/34 1/13 4d. 
OR onde dace unadawe 1/34 1/23 54d. 
OE ee 1/44 1/44 64d. 
oad ia ed a ae ae 1/7 1/6} 7id. 

0.G. GUTTERS. 

Back xtc ae anenaen 1/6 1/4 44d. 
Wa cs ca siadee xaeed 1/8 1/4 54d. 
Ue gee casegemnnens 1/8 1/43 64d. 
apa sesbele tein Bea 1/9 1/7} 74d. 
Bi seen Pro r 2/3 1/10} Sid. 


RAIN WATER PIPES, &c. 
Bends, stock Branches. 


Per yd. in 6 fts. Pipe. angles. stock angles. 
SIRES 2s << ea 1/93 1/23 1/93 
dices oc dace 1/10} 1/43 2/2: 
3 err Arar 2/4 1/8} 2/74 
a oo. ae deleiance tke w/o 2/1 3/0} 
Maat ad de asee 3/24 2/6 3/74 


“N ETT PRICES. 
Tonnage allowance—4-ton lots, 5 per cent. 
2-ton lots, 24 per cent. 
L.C.C. CoaTED Soi Prpes—London Prices, ex Stock. 
Bends, stock Branches. 
7 angle, stock angles.. 


8. s. d. 
2 in. per yd. in 6 fts. . : 0} 232 2 7 
23 in. “ nar 74 2s 3 3} 
3 in. ss 3 108 2 7% 311 
32 in. se 3 113 3 23 4° 6 
4 in. i 4 33 3 74 5. 2h 


L.C.C. CoaATED DRAIN Prpes.—London Prices, ex Stock. 
Bends, stock Branches. 
~~ angles. stock angles. 


sé. . d. s. d. 

3 in. per yd.in 9 ft. lengths rs 8 5 6 8 & 
ewt. qr. Ibs 

4%... °.2 2 2. @9 6 3 1l O 

$e 4S Se. - 83 ll 3 17 

mH. 2 © 8. 9 9 13 0 i 


Gaskin for jointing 65/- per cwt, 





* The information given on this page has been 
specially compiled for THE BUILDER, and is copyright. 
The aim in this list is to give, as far as possible, the 
average prices of materials, not necessarily the highest- 
or lowest. Quality and quantity obviously affect. 
prices—a fact which should be remembered by those- 
who make use of this information. Prices are subject 
to 24 per cent. cash discount. 
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fRICES CURRENT OF MATERIALS—(contd.) 


Per ton. London 
lRoN— £ 64°44 £8. 4. 

Common Bars .......... 1215 0 ., 1815 0 
Staffordshire Crown B. 

Good merchant quality .. 1410 0 to 16 0 0 
Staffordshire Marked Bars .. 18 0 0 .. 19 0 OU 
Mild Steei Bars . — 2228. 2... Was 0 
Steel Bars, Ferro-Concrete 

quality, basic DOS: o 0000's ae. 6.0. 15 20° 3.9 
Hoop iron, basic prices. . 14 - o ..- BS. 3 DS 

», Galvanised .......... 24 0 26 8 0 
IRon— Per ton in tenien. 
Soft Steel Sheets, Black— £. 6... a: £ d. 
Ordinary sizes, to 20 g. 6 6°) 3. 2 * 0 
of . 44 ¢ tec bb @ 3. 28, 8°9 
16 6:3... .5 0 
Sheets, Flat, Best Soft Stest’ ©. B. and 0.A. quality— 
— -™. 6 ft. by 
2 ft. to 3 ft drat and 
_ | SERRE ae ve 2930.0 «2 368 0 
Ordi sizes, 
2 ft. to 3 ft. to 26 g 1910 0 .. 2010 0 
No. 1 quality £4 per ton extra. 
Flat and Galvanised Corrugated Sheets— 
Ordinary sizes 6 ft. to 
9 ft. to 20 g - 18 5 O 20 5 
Ordinary + Eg 6 ft. to 
eam en ota 1815 0 22 5 
—... 9135 0... 21% 0 
eneian 4 EEF, Fiat, Best ‘quality— 
Soft Steel Sheets, 
6 ft. by 2 ft. to 3 ft. to 
20 g. and thicker . 20283 ..°8°5.0 

Best Soft Steel Sheets, 

22 g. and 24g. ..... 20 56 O 2115 0 

Best Soft Steel Sheets, 

26 g. teeter ale ae D 52RD 
Cut Nails, 3 in. “to 6 in....... 19 0 O 21 0 0 


(Under 3 in. usual trade extras.) 
MeETaL WINDOWS.—Standard sizes, suitable for com- 
plete houses, including all fittings, painting two coats 
pe delivery to job, average price about 1s. 4d. to 1s. 7d 


per foot super. 
COPPER. 


SS ea Rete wae 
Strong sheet .........02% » 
Thin. 


eee cece sees sees ee eeeeeeese ” 


eee ee ee esceecessesere ” 


SEE UD cn onus ak aw oo icy on aneee ” 


PLUMBERS’ BRASS WORK. 


Delivered in London. 
Stamped by Met. Water Board. 
OrvTOH HEaD SCREW Down BiB COCKS FoR IRON. 
Easy CLEAN. 
$ in. Zin. 
29/- 45/- per doz. 
CHROMIUM PLATED TOILET ScREW Down BiB Cocks 
For Iron. Easy CLEAN. 
4 in. ? in. 
40/- 59/- per doz. 
ScREw Down Stop Cocks For IRON. 


bad pet pt bat at om 
wcomocomf 


din. Zin. Lin. 1fin. 1lfin. 2 in. 
81/- 44/6 75/- 175/- 250/- 396/- per doz. 
Screw Down Stop Cocks WITH Two UNIONS For LEAD. 
tin. Zin. Lin. fin. I1fin. 2 in. 
42/6 65/- 102/- 195/- 210/- 510/- per doz. 
DoUBLE Nout BOILER SCREWS. 
in. in. lin. lin. 1ltin. 2 in. 
/6 J/- 14/- 24/- 37/6 54/- per doz. 
HEAVY CROYDON BALL VALVES. 
3 in. in. lin. Apin. 1} in. 
3/6 /6 85/- 165/- 237/- per doz. 
Caps AND SCREWS. 
ljin. liin. 2in. 3in. Shin 4in. 
9/- 11/- 16/6 29/- 42/- 45/- per doz. 
BRASS FERRULES OF SLEEVES. 
liin. 2in. Sin. 3$in. 4 in. 
9/6 11/6 20/6 26/- 37/- per doz. 


Drawn LEAD TRAPS WITH BRASS Onhasene SCREWS. 


ld} in. ld in, 2in. 3 in. 


8 Ib. Lead P... 17/6 23/- 32/6 66/6 per doz. 
8 Ib. Lead S... 21/6 27/6 39/6 73/- per doz. 
SOLDER.—Plumbers’, 1/2, Tinmen’s, 1/4, Blow- 
pipe, 1/6 per Ib. 
PAINTS, &c. 
es 4, 
Raw Linseed Oil, indrums .... per gallon 0 4 3 
Boiled ,, » sm arcems. .... es 04 6 
Turpentine, indrums (10 gals.) .. 0 60 


Genuine Ground English White Lead, per ‘ton 5910 0 
In not less than 5-cwt. casks.) 
xtra for 1-cwt. kegs over 5-cwt. casks is 2/9 cwt. 
GENUINE WHITE LEAD PAINT. 
“Father Thames,” ‘* Nine Elms,” 
“Park,” ‘‘ Supremus,” ‘‘ St. Paul’s,” 


oe Morganswyte, ” iid ‘olacco, ” oe | » 

rand, and other best brands (in 
14-lb. tins) not less than 5-cwt. lots oe ee 
per ton delivered 79 0 O 
Red Lead, Dry (packages extra).... perton 52 0 0 
Best Linseed Oil “ind sivesecesd Bees O25 -0 
eb, | Ge RIND. 4... ov'0w'nc oe ts'ecs EK 0 3 6 


Turpentine substitute can be obtained and prices 
vary according to the quality from 2/9 gallon upwards. 


VARNISHES, &c. 

Per gallon. 

Oak Varnish ...........022-... Outside 014 0 
RRD MBDA... 0.06-06.00 50:00 00 cc's cc0 io 016 O 
engl ser} b 6 Gp be es 00 00'60 00.6 ne 018 0 
Copal a auaeeteteceteees ie Bet Se 

Pale Opal Gari Saw de-ocevees ee 140 
ee rere m= 112 0 
aya wereeousseeecees Aneids 018 0 
Fine Pale Paper . .. cc cocecvcce is 018 0 
2 Cabinet «ss... 4000. a 120 
Fine Copal Flatting............ 100 
oS POE a 018 0 
Wine Hard Drying Oak ........ * 019 6 


THE BUILDER 








Per gallon. 
Fine Copal Varnish............ Inside 10 6 
ee as 112 0 
Best do. me 2 3:6 
Best Japan “Gold ‘Size . jn . 112 6 
Best Black Japan 010 0 
Oak and —" "Stain (water) 012 0 
Brunswick Black . sige noise 07 
RICTUG SUMO 4 0s oc 00-05 00.00.0006 014 0 
Knotting (patent). . apa anne 015 0 
French and Brush Polish ......... 012 0 
Liquid Dryers in Terebene See we 09 0 
Cuirass Black Enamel. ..........00000' -- 9 7 O 


GLASS. 
ENGLISH SHEET GLASS IN CRATES OF STOCK 


ORDINARY GLAZING QUALITY AND SELECTED GLAZING 


QUALITY. 
per ft. super. per ft. super. 
18 0. 0.Q.... 200 2td. 3202.0.Q. ...00-- 55d. 
18, 8... 2 82 ,, 8.Q. td. 
26 4 DR. cccve - Sid. Obscured Sheet, i8 ‘az. 3d. 
24 ” 8. Q. ° ” ” 24 ,, 4id. 
26, 0.Q.. at Fluted 


26 ,, 8.Q. 4id. Em’lld 18 0z., “Bid., "B4oz. 68d. 

Extra price according to size and substance for squares 

cut from stock. 

ENGLISH ROLLED PLATE co FIGURED 
CATHEDRAL, ETC., IN CUT 8 yey Per ft. 


WaT PUNRE BI. . o 0:se oe 03 05.05.00.05:00.00 56-005 OE 
Rough cast double rolled, pe Se Se 
Rough cast double rolled, 3 in. ........eccceees Of. 


Figured rolled, etc., white putiee ey 06 cae Geren ate 
Figured rolled, etc., tinted ......eccescsccccese @ 
ee Re ere 
White rolled cathedral 
Tinted rolled cathedral ........... 83d. 
Rolled plate is the same price as rough cast double rolled. 


eeeeeeece 


eg ae 


eeecee oe ee eeeece 


January 19 1940 












Per > 
8. d. 
Reeded, Broad Reeded, Cross aap and Chevron 
Reeded, } in. thick ...... Retguatwsenevecn Wee 
Wire Rolled, } in. thick .. eae e scone @ Se 
Wired Cast, } in. thick, .. ccignet e ae 
“ Calores "Sheet, 21 oz. . ane 
mm es 32 08... eccoscse & 0 
se Cast, } in. thick. . Pee 8 
as ss in. thick ... tmeuc en @ 
” - in. thick ihne ceéneece-<oeee' a ot 
“VITA ” ‘GLASS. 8. d. 
arrears exceeding 1 foot . Kites = O 
2 feet .. wete ~s eo 
over 2 feet ....... swe 2 9 
Polished plate not exceeding i foot. ae aceon. & SO 
2 feet .. time 2 2 
Cathedtal—not exceeding 1 foot .. oe s0eem : 0 
er size ealeace 6 
Horticultural 5 Sheet and Cathedral “ Vita” Glass 
— up to 24 inches by 18 inches or not 
olkaneieen ame © .O 


exceeding 3 feet. ee 
8/16 in. Wired Georgian Design. ” Sizes up to 


96 ines. long by up to 24 inches wide........ 2 6 
LEAD, &c. 

Per ton 

(Delivered in London.) £s. d 
LrEapD.—Sheet, English, t Ib.andup ...... 34 10 0 
Pipe in coils © 00 C8 06-08 28-4e «O-08 C8 OH BH EEE 0 0 
Soil pipe, .. 0 ccrceccccce-seccec-cocccccse SV WO 0 
SAOGIDG DONO. svc. 00 0400-c5-0c-ccaccccc-cocee 41 6 0 


Note.—Country delivery, 20/- per ‘on extra, lots 
under 3 cwt. 4/~ per cwt, extra and over 3 cwt. and 
under 5 cwt., 2/6 per Cwt, extra, Cui vo sizes, 4/- per 


cwt. extra. 
Old tea, ex London area, 
at Mills. 


a, Te 





BUILDING TRADE WAGES IN SCOTLAND 


Following are grade rates authorised by the Scottish N.J.C. from December 1. 


Every endeavour 


is made to ensure accuracy, but we cannot be responsible for errors that may occur. 


Grade Classification A  _........ Al 

Craftsmen _............ . jaa a" 

Labourers _............ See > Shoo, 1/3} 
Aberdeen aeneag uk Dumfriesshire ......A? 
Ayrshire ... oA pene Aa 
re Dunoon ¥ A 
Berwickshire 2 East Fife .. ° 





B 
«ol 
Bridge of Allan re 
Broughty Ferry ....A 
A 
A 
A 
.A 


& 
a 
5 
4 


5 
a 


Clackmannanshire ow 
ee Oe ERE, 
Dunblane . 
Dumbartonshire . 
AMUEATIIOS: 5 55 04:05 ne ae 


= 
) 
é 
3 


Forfarshire ....... 
Glasgow 
EOONOCK: ness eck 
Hamilton .......... 


*This town has its own rates: Masons, 1/6}; 


D bhbbL ELSE 





The information given in this table is copyright. 





a es oe a . B 

ee i) See MM caghedees UC Sees bes 1/6 

ea 1/22 ALR Ls alee aie 11) ya ae 1/13 
ERUREDONE onic. ccicéte a.” Perthshire,...... ..A? 
Inverurie . son ot Peterhead ........A! 
Kincardineshire | Sener Renfrewshire ......A 
oe : ‘ A Rothesay ......3... 
Lanarkshire . A Roxburghshire eye 
Midlothian... ......A St. Andrews ...... 
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Carpenters, 1 Slat 
but 1/8} is paid owing to the snail 0s pm Ob Sees 1s: Fintan, 1/7: + 1/it. 


Painters, 1/64 and Labourers, 1/2. 


Rates of wages in England and Wales are givenon page .4 
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THE SCOTTISH BUILDER 


NEW BUILDINGS 


EDINBURGH. — Reconstruction. — The 
Old Waverley Hotel, Waterloo-place, is to be 
taken over by the Rotary Club of Edinburgh 
and reconstructed to give accommodation for 
360 men of H.M. Forces. 

EDINBURGH. — Appitions.—Plans have 
been approved for Messrs. W. MacEwam and 
Co., Ltd., for additions, etc., at, the Fourttain 
brewery. 

GLASGOW.—Gymnasium.—Plan prepared 
by Mr. William McCaig, architect, 129, Bath- 
street, Blythswood, for new gymnasium at 
Bellahouston Academy. 

GLENMAVIS.—Hovsss.—Plans prepared 
by Mr. W. Brown, County Housing Archi- 
tect for Lanarkshire, Clydesdale-street. 
Hamilton, for 28 houses. 

RENFREW.—Scnoot.—The Renfrewshire 
C.C. are to demolish the technical school and 
erect on the cleared site a new technical 
school. Mr. G. Hart, Education Architect 
and Master of Werks, Education Authority 
Buildings, Glasgov-road, Paisley, prepared 
the plans. 


Bartlett School of Architecture: Award of 
** Builder”? Prize, 1939. 

Professor A. E. Richardson, A.R.A., of the 
Bartlett School of Architecture, which has 
been evacuated to the University of Cam- 
bridge, reports that the entry for The Butlder 
Prize was exceptionally keen this vear, and 
on the judgment of the jury, the University 
College Committee have approved the award 
as follows :— 

Senior Prize, £5: Mr. Paul F. Croft. 

Honourable Mention: Mr. John Eastwick 
Field and Mr. Samuel Lurie. 

Junior Prize, £2 10s. each: Miss 
Hyland and Mr. Michael Jenkins. 


Joan 
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TENDERS 


The Editor welcomes authentic information 
for this feature from architects, surveyors or 
contractors. \tems should reach 4, Catherine- 
‘street, Aldwych, W.C.2, not later than 
Wednesday morning. 

Tenders for A.R.P. work will be found under 
-¢ A.R.P. Schemes.”’ 

* Denotes accepted. 

+ Denotes provisionally accepted. 

Denotes recommended for acceptance. 


> 
5 Denotes accepted subject to modification. 
“q Government de- 


Denotes accepted by H.M. 
partments. 
Aberdeen.—Asphalt works, etc., at 
Middlefield School. Mr. J. A. Ogg Allan, 
architect, 79, Union-st., Aberdeen. *W. 


Briggs and Son, Ltd., Dundee. 


Aberdeenshire.—Extension to school and 
schoolhouses at Whitestrikes, for C.C. G. 
Wate & Stewart, architects and quantity sur- 
veyors, 214, Union-st., Aberdeen : Excava- 
tion, brick and building :—*A. Law, New 
Machar; plumbing work and_ sanitary engi- 
neering, etc. :—Parkinson & Edmond, Aber- 
‘deen; joinery, carpentry and ironmongery :— 
*W. Bruce, Ellon; water pipes and installa- 
tion, etc.:—*J. Henderson, Balmedie; 
slating and roughcasting :—*C. MacDonald & 
Son, _ plaster, lathing :—*Clifford Mil- 
ton, Ltd., Aberdeen; painting :—*A. MacKie, 
Aberdeen. 

Alfreton.—Primary Sunday school at South 
Normanton Zion Methodist Church, for 
‘Trustees. Warner and Dean, architects, 
Mansfield-rd., Sutton-in-Ashfield :—*J. W. 
Andrew, Swanwick, Alfreton, £2,000. 


Alnwick.—New ‘‘ Bird and Bush ’”’ hofel at 
‘Clayport for the Northumberland Hotels, Ltd . 
12, High-st., Newcastle-on-Tyne. G. Revell, 
-architect, Lloyds Bank-chambers, Alnwick :— 
*R. Carse and Son, Amble. 


Ballyhaunis.—Technical school, for E.C. :— 
*Dwyer Bros., Ballyhaunis, £4,784 (in lieu 
‘of tender withdrawn). 

Barrow-in-Furness.—Electricity sub-station 
in Moor-In., Flookburgh, for T.C. * Rainey 
Bros., Ltd., £124. 

Belfast.— Works for C.B.: extension at 
Ravenscroft-av. electric sub-station :—*S. 
Duffin, Ltd., Belfast, £834; additions to sub- 
station at Dufferin-rd. :—*Donegall Building 
Works, Belfast, £242 10s. 


Belfast.—Filter house, settling tank, etc., 
at swimming pond in Victoria-pk., for ( 
City Surveyor’s Office (Engineering Section), 
Room 94, City Hall :—*S. W. Cullough, 13, 
‘Castleview-rd., Belfast. 

Berwick.—Water supply scheme, for 
T.C. :—E. Henderson and Sons, Ltd., Ponte- 
land (cost £25,000). 

Chesterfield.—Pithead bath installation at 
Markham Colliery, for Miners’ Welfare Cen- 
tral Fund Committee :—*T. Beighton, Ltd., 
Brimington, Chesterfield, £5,254. 


Clare.—Extensions at mental hospital, 
Ennis, for County B.H. :—*Murphy Bros., 
Cork, £6,558.” 

Colchester.—Boiler shop extensions, for 
Davy, Paxman, Ltd. Fear”, Pie Construction 
Co., Ltd., Mitcham. 


Colchester.—Repairs to roof of Osborne-st. 
sub-station for T.C. * J. W. Trudgett, £356. 


Comrie (Perthshire)—Pithead baths, for 
the Fife Coal Co., Ltd. :—*W. & J. R. Wat- 
son, Iona-st., Edinburgh. 


Cork.—16 houses, Middleton, for U.D.C. :— 
*R. M’Carthy, Ballina, £7,118. 


Cradley Heath.—Store and shop for Samuel 
Woodhouse & Sons, Eagle Chain Wks. Stan- 
ley A. Griffiths, architect, 90, High-st., 
Stourbridge :—*A. Stephens, 138, Corn- 
greaves-rd., Cradley Heath. 


Dringhouses.—New Co-operative premises, 
for York Co-operative Society, Ltd. Plans 
repared in Architects’ Department, C.W.S., 
td., Balloon-st., Manchester :—*Building 


Dept., Co-operative Wholesale Society, Ltd., 
Heleciet, Manchester. 


THE BUILDER 


Dukinfield.—Walls to frontages of houses 
in Jeffrey-st. and Lord-st., for T.C. * = 
td., 


Stannion, B.E.:—*M. Warrington, 
Lodge-In., Newton, Hyde. 
Enniskillen.—Broken stones and _ stone 


chippings, for U.D.C. J. Donnelly, B.S. 
Supply of Isher stone chips :—*Dickson 
Bros., Drummee, Enniskillen, 9s. 6d. per ton; 
*J. duGowan, Enniskillen :—broken _lime- 
stone 5s. 9d. per ton; limestone chips 6s. 9d. 
per ton. 

Garforth.—540 lin. yd. of concrete and 
glazed-ware pipe sewers for U.D.C. M. G. 
and R. W. Weekes, chartered civil engineers, 


75, Victoria-st., London, 8S.W.1 :—*Isaac 
Timmins, Ltd., Greenhead estate, Dalton, 
Huddersfield. 

Glasgow.—New church and _ complete 


offices. Maxwell, Stewart & Maxwell, archi- 
tects and quantity surveyors, 57, Owald-st., 
Glasgow: Excavation, brick and mason :— 
*Stellmacs, Ltd., Glasgow. 


Greenwich.—Provision of heating installa- 
tions at Council’s air raid precautions 
cleansing stations at Blackheath depot and 
Norman-rd. depot, for B.C. * W. Richardson 
and Co., Ltd., £373 15s. 9d. 


Hertford.—Repairs to 5, Bayford-cl., for 
T.C. Housing Manager, The Castle :— 


R. Hood & Sons, Nazeing ... £395 0 
G. Collins, Hertford .......... 210 0 
A. G. Mousley, Nr. Hert- 
ND kicccccsalensincugrnsirete 162 5 
tBotsford & Wightman, Hert- 
SR cctadiveacasesscesistegenaies 159 0 
ExecrricaL Work. 
tNorthmet Power Co., Hert- 
WOME os. Vcacsasevelasanesecessss 918 0 


Keighley.—External painting of (a) 42 
houses and flats, Broomhill estate; (b) 80 
houses and flats, Guard House estate No.- 1; 
(c) 217 houses and bungalows, Highfield 
estate; (d) 208 houses and bungalows, Wood. 
house estate, for T.C. E. G,. Felgate, 
Borough Architect :—(a) *G. & G. Ashton, 
Ivy Bank, Haworth, £82; (b) *S. C. Denison, 
Bradford-rd., £198; (c) *S. C. Denison, Brad- 
ford-rd., £508; (d) *S. C. Denison, Bradford- 
rd., £434 (all of Keighley). 


Lancashire.—Works for C.C.: Interior 
decorating at Failsworth school clinic :— 
*Schofield & Hewitt, Royton, Oldham, £110; 
interior decorations at Whitefield school 
clinic :—*J. Wilcock, 505, Bury New-rd., 
Prestwich, £99 10s.; decoration of rooms in 














DONT TENDER 
UNSUCCESSFULLY 


SECURE 
CONTRACTS 


WITH 








THE 


STEEL SCAFFOLDING 
CO., LTD. 


“BIG BEN TOWERS.” 23, OATLANDS DRIVE, 
WEYBRIDGE, SURREY. "Phone: Walton 614 and 615. 





° 








117 


main building and three cottages on estate 
of Biddulph hospital :—*C, E. Moulton & 
Sons, 11, Sneyd-st., Tunstall, Stoke-on-Trent, 
£145 13s. 


Lewisham.—Twenty-five surface public shel- 
ters of 48-person size, for B.C :— 


Walker, Clinging and Co. __... £3,955 15 10 
Galbraith Bros., Ltd. ... ... 3,800 0 0 
Wates, Ltd. ‘ete uae 5,313 8 0 
Clark and Partners, Ltd. ... 3,25113 4 
James Watt (Catford), Ltd. ... 3,180 0 0 
H. Woodham and Sons, Ltd. ... 3,147 0 0 
ae Bros. (Contractors), 
; ‘i i ees 3,1 

Bridge, Walker, Ltd. ... a 3198 é 3 
Thos. H. Sawyer and Son, Ltd. 3,080 0 0 
Henry Kent (Builders), Ltd. ... 3,080 0 0 
W. Banks wi on ... 5,080 0 0 
Campbell and McGill ... .- 9503613 4 
New England Homes, Ltd. ... 3,013 0 0 
H. and J. Taylor (Contractors), 

ltd. ... we om .. 9,003 0 0 
Horace Newby, Ltd. ... ... 2,989 11 8 
Corolite Construction, Ltd. ... 2.942 0 0 
{Powell, Driver and Foster 2,905 0 0 


London (Air Ministry).—Contracts placed 
for the week ended January 13 :—Air filtra- 
tion and hot-water plant: Donald Smith & 
Co., London; Brightside Foundry and Engi- 
neering Co., Ltd., Birmingham; and J. 
Jeffreys & Co., Ltd., London. District heat- 
ing: Hope’s Heating and Lighting, Ltd., 
Leeds; Brightside Foundry and Engineering 
Co., Ltd., Birmingham; Norris Warming 
Co., London. _ Artificers’ works: Brown 
Fraser & Co., Ltd., Glasgow; W. J. Simms 
Sons & Cooke, Ltd., Nottingham; W. Ken- 
druck & Sons, Ltd., Walsall; Brazier, Ltd., 
Southampton; John Hunt, Ltd., Gosport. 
Landing ground : Landing Grounds Corpora- 
tion, Ltd., Isleworth, Middlesex. Air-condi- 
tioning plant : Heat and Air Systems, Ltd. 
London. Cables: Britannic Electric Cable 
and Construction Co., Ltd., Iver, Bucks; T. 
Clarke & Co., Ltd., London; Power Lines 
Construction Co., Ltd., St. Leonards-on-Sea 
Sussex. Steelwork : Dawnays, Ltd., London. 
Various structures : Brownlie & Murray, Ltd., 
Glasgow; Fleming Bros., Ltd., Glasgow; 
Rees & Kirby, Ltd., Swansea; A. & J. Main 
& Co., Ltd., London; Nortons (Tividale) 
Ltd., Tipton; Jas. W. Ellis & Co., Ltd., 
Newcastle-on-Tyne; F. Turnbull & Co. (En- 
gineers), Ltd., Newcastle-on-Tyne; and 
Wates, Ltd., London. Hot-water supply and 
steam apparatus: Brightside Foundry. and 
Engineering Co., Ltd., Birmingham. ‘Build- 


ings: Chapman, Lowry & Puttick, Ltd. 
Haslemere. 
‘London (War Department).—Contracts 


placed for week ended Jan. 9 :—Hutting: 
Manchester, T. Warrinton & Sons, "ll a 
Station-rd., Ellesmere Port; Cheshire, John 
Mayers, Sons & Co., Canal Side, Queen-st. 
Chester, and Alan Edwards, Ltd., Cefu-ye- 
Bedd, Nr. Wrexham; Lancashire, Unit Con- 
struction Co., Ltd., 1, Robert-st., London 
W.C.2, and T. Croft & Sons, Holme Slack 
Works, Blackpool-rd., Preston; Lincolnshire 

C. Janes, Ltd., 189, High Town-rd.. 
Luton; Suffolk, W. J. CGearhs, Ltd., Car- 
penters-rd., Stratford, E.15; Norfolk, R. G. 
Carter, Ltd., Low-rd., Drayton, Norwich; 
Dorset and Hampshire, Parker Construction 
Co., Ltd., 3-5, Thames-st., Kingston ; Oxford- 
shire, Berkshire, Northamptonshire, Warwick- 
shire, Devonshire, Simms, Sons & Cooke, Ltd., 
Haydn-rd., Sherwood, Nottingham ; Wiltshire, 
The Bath & Portland Stone Firms, Léd., 
Abbey-rd., Bath; Pembrokeshire, R. Costain 
& Sons (Liverpool), Ltd., Barlows-In., Faza- 
kerley, Liverpool. Building work: Dorest, 
Whitelock & Co., Ltd., Branksome, Bourne- 
mouth; Wiltshire, Spackman & Co., Hunt- 
st., Swindon, and C. J. Morgan, Oxford-rd., 
Uxbridge; Hampshire, A. J. Dunning & 
Sons, Weyhill. Miscellaneous: Hampshire, 
Universal Housing Co., Ltd., Rickmansworth. 


Electrical installation: | Dumbartonshire, 
Blackburn Starling Co., Ltd., Gresham 
Works, . Nottingham. Building work: 
Nottinghamshire, Hofton & Son,  Ltd., 


Regent-st., Beeston. Heating installation : 
Nottinghamshire, Ashwell & Nesbit, Litd., 
Barkby-In., Leicester. 











118 


Middlesbrough.—Heating and plumbing 
work in connection with new emporium, for 
Co-op. Society :—*Watson and Coats, Ltd., 
Middlesbrough. 

Morecambe and Heysham.—Two bay exten- 
sions to transport depot, for T.C. R. B. 
Savage, B.S. :—*H. Hillman & Sons, 182, 
Euston-rd., Morecambe, 

Newcastle-under-Lyme.—Erection of Ches- 
terton police section station, Wolstanton-rd., 
for T.C. A. Cotton, B.S. tH. Grant & Son, 
36, Emery-av., Newcastle-under-Lyme, £985. 
(In lieu of tender previously accepted.) 

Offaly.—Six cottages at Aughaboy, 
B.H. :—*T. Brophy, Augaboy, £1,597 10s. 

Reading.—Factory off Berkeley-av., for S. 
A. Gascoigne and Co., Ltd., Castle-st. C. Smith 
and Son, F. and A.R.I.B.A., architects, 164, 
Friar-st. :—*Braithwaite and Co., steelwork 
contractors, West Bromwich. 

Roscommon.—42 cottages, Fair Green, for 
U.D.C. :—*E. Kelly, Roscommon, £16,118. 


for 


Rutherglen. — New church and _ offices, 
etc., Maxwell, Stewart and Maxwell, 
architects and quantity surveyors, 57, Oswald- 
st., Glasgow. Excavation brick, etc. 


*E. Stellmacs, LtCd., Glasgow. 
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THE BUILDER 


St. Helens.—Conversion of premises, Bald- 
win-st., for new branch bank for Trustees of 
the Wigan Savings Bank, King-st. Gornall 
& Wainwright, architects, Hardshaw-st. :— 
*G. H. Bellis & Son, Eccleston-st., St. Helens. 


St. shed, Public 
Lighting depot, for B.C 


Pancras.—Steel-framed 
Allcroft-rd., 


*Sanders and Forster, Ltd., £115 11s., less 
24 per cent. discount. 
Scariff.—Technical school, for E.C. :— 
P. C. M‘Mahon, Ennis ... £3,724 0 
J. Bogues, Limerick ...... 5,701 10 
*T, M‘Inerry, Scariff ......... 5,181 9 


Shrivenham.—Premises for J. Plumb and 
Son, tailors, Victoria-street, London, 8.W.1 : 
*Gilmore’s, 14, Mackenzie-street, Slough. 


Smethwick.—Electrical _ installation _at 
Windmill-rd, convenience, for T.C. :—*S. W. 
& S. Electric Power Co., Downing-st., Smeth- 
wick. 


Stoke-on-Trent.—E.C. has received sanction 
to proceed with the erection of secondary 
schools at (a) Meir and (b) Chell. J. R. 
Piggott, City Architect :—(a) *G. & J. 
Seddon, Ltd., Stoke-on-Trent; (b) *Cooper 
Bros. (Builders), Ltd., Macclesfield. (Cost 
£100,000.) 


Stoke-on-Trent.—Medical block and patho- 
logical department and nurses’ home, etc., 
at North Staffordshire Royal infirmary, for 
Board of Management. Wood & Goldstraw, 
architects, Victoria-chbrs., Tunstall :— 
*Sambrook Bros., Hamil-rd., Burslem, Stoke- 
on-Trent, £10,000. 


Stoke-on-Trent.—Extensions to St. Mary’s 
China Works, Longton, for T. C. Wild & 
Sons, Ltd. Wood & Goldstraw, architects, 
Victoria-chbrs., Station-rd., Tunstall :— 
*Sambrook Bros., Ltd., Hamil-rd., Burslem, 
Stoke-on-Trent. 

Stone.—Provision, laying and jointing of 
1,050 yds. of cast-iron and stoneware pipe 
sewers at Barlaston for drainage of Wedg- 
wood estate and new factory, for RDC 
Wilcox, Raikes and Marshall, engineers, 33, 
Great Charles-st., Birmingham, 3 :—*Hen- 
shall & Co., Trentham, Stoke-on-Trent, 
£1,694. 


Wellingborough.—Approximately 9 miles of 
12-in, cast-iron water main, from Welling- 
borough to point near Boughton Park, on 
Kettering-Stamford-rd., for U.D.C. R. Kilby, 
E. :—*Reliable Roads (Shepshed), Litd., 
Shepshed, £7,071. 


West Bromwich.—Reconstruction of brick- 
work of No. 2 retort at Gasworks, for 
T.C. J. G. Jefferson, B.E. and S. :—*West’s 
Gas Improvement Co., Ltd., Miles Platting, 
Manchester, 10, £3,053. 


Wicklow.—Houses for U.D.C. :—34, *W. 
O’Brien and Son, Ltd., Bray, £14,557; 10, 
*W. O’Brien and Son, £4,870. 


Winchester.—Internal and external work, 
God Begot House for T.C. :—*R. H. Ham- 
mond (Winchester), Ltd. 

Wolverhampton.—Exterior painting and 
repair work, Wolverhampton and Stafford- 
shire Technical College, for T.C. * A. M. 
Griffiths and Son, Ltd., £217. 
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NEW COMPANIES 


THE particulars quoted below have been 
compiled by Messrs. Jordan and Sons, Ltd., 
Company Registration Agents, of 116 and 
117, Chancery-lane, W.C.2, from the docu- 
ments available at the Companies Registry. 


Auusites, Lrp. (358257.)—Registered Dec- 


ember 16. 55, Pall Mall, S.W.1. Builders, 
decorators, etc. Nominal capital: £1,000. 

CALLINGHAMS, LTD.  (358329).—Registered 
December 20. 2, St. Mary Abbots-terrace, 
Kensington, W.14. Builders, contractors 
and decorators, etc. Nominal capital: 
£2,500. 

JOSEPH Sykes (DewssuRy), Lrp. (358383). 
—Registered December 22. L:.M. and S. 


Railway Co.’s Goods-yard, Mill-street West, 


Dewsbury. Builders’ merchant. Nominal 
capital : £5,000. 
N. J. Jory anpd Son, Lrpv. (358418).— 


Connor Downs. 
Builders and 
etc. Nominal 


(358450).—Regis- 


Registered December 23. 
Gwithian, Hayle, Cornwall. 
contractors, undertakers, 
capital: £1,000. 

Exton Boarp Co., Lp. 


tered December 27. 115, High Holborn, 
W.C.2. Wood, timber and _ plywood 
merchants and importers, etc. Nominal 
capital : £1,000. 

W. SANDIFORD AND Sons, Ltp. (358485).— 
Registered December 29. Joiner and 
builder, etc. Railway-street, Saw Mills, 
Summerseat, Bury. Nominal capital: 

F.- Martin (LiverPoot), Lrp.  (358544).— 


Registered January 1. 146, Boundary-street, 
Liverpool, 5. Constructional, general, elec- 
trical, mechanical, hot-water and sanitary 
engineers, etc. Nominal capital: £1,000. 


PARQUETRY 
WOOD BLOCK FLOORS 


JEFFERISS. (CAMBERWELL) LTD. 
45, Grove Lane, S.E.5. Phone: RODNEY 3887-8 
BRITISH WORKMEN ONLY. 
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YOU ARE SURE TO BE 
SATISFIED IF YOU 
PURCHASE YOUR 
FENCING and GATES, 
also CONTRACTORS’ PLANT, 


etc., 
FROM 


ROWLAND Bros. 


(Timber Merchants) Ltd. (Dept. G), 
BLETCHLEY—BUCKS. 
TELEPHONE: BLETCHLEY 23. 


WHO HAVE UPWARDS OF 
60 YEARS’ EXPERIENCE 


Please write for Catalogues 
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